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1.       Call  to  Order:         1:05  P.M. 


2.       Roll  Call:  Present-     President  Victor  G.  Makras,  Vice  President 

Ann  Moller  Caen,  Commissioner  E.  Dennis 
Normandy,  Commissioner  Frank  L.  Cook 

Excused  -  Commissioner  Robert  K.  Werbe 


3.       Approval  of  Minutes 

On  motion  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  the 
Minutes  of  the  Regular  Meeting  of  December  16, 1997  were  approved  (4-0)  by 
unanimous  vote. 


4.  Communications 

No  action  was  taken. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 

President  Makras  requested  staff  to  provide  the  Commission  with  a  list  of  PUC's 
sludge  dumping  contracts  and  indicate  which  contracts  were  extended.  He  said 
he  would  like  to  explore  the  possibility  of  combining  all  sludge  hauling  and 
dumping  contracts  to  manage  this  activity  more  efficiently. 

Commissioner  Caen  asked  about  the  status  of  the  Commission's  request  for 
monthly  financial  reports.  Anson  B.  Moran,  General  Manager  of  Public  Utilities, 
stated  that  staff  is  working  on  the  format  of  the  report  and  that  it  would  be 
submitted  to  the  Commission  when  it  is  finalized. 

President  Makras  stated  that  a  number  of  the  items  on  the  old/ongoing  business 
list  are  very  old.  He  directed  staff  to  provide  specific  dates  at  the  next  meeting 
on  when  all  the  old/ongoing  business  items  could  be  addressed.  President 
Makras  also  asked  staff  to  address  the  budget  related  items  requested  in  last 
year's  budget  review.  Mr.  Moran  responded  that  some  of  those  items  were 
addressed  in  the  budget  proposal  for  FY  1998-99. 
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6.       Introduction  of  New  Business  by  Commissioners 

President  Mal<ras  directed  staff  to  review  all  contracts  for  compliance  with  the 
Equal  Benefits  Ordinance.  He  asked  for  clarification  regarding  the  application  of 
the  Ordinance  to  contracts  that  were  extended  prior  to  implementation  of  the 
Ordinance.  Staff  would  provide  this  information  at  the  next  meeting  and  also 
report  about  their  experience  in  implementing  the  Ordinance. 

President  Makras  asked  staff  to  implement  a  process  in  which  the  Commission 
could  be  advised  when  contracts  come  up  for  termination.  Mr.  Moran  stated  that 
staff  would  explore  the  best  means  of  reporting  that  to  the  Commission.  He 
indicated  that  an  annual  report  would  be  more  useful. 


7.      Report  of  the  General  Manager 

a.       Budget  Status 

Mr.  Moran  described  the  format  of  the  budget  request  for  FY  1998-99.  He 
stated  that  the  budget  was  prepared  based  on  current  year's  budget  level 
and  does  not  include  the  estimated  3-1/2%  Consumer  Price  Index  (CPI). 

President  Makras  stated  that  although  he  was  looking  for  a  flat  budget 
and  a  zero  rate  increase  in  the  next  year's  budget,  he  also  would  like  to 
have  a  discussion  with  staff  regarding  the  needs  of  the  departments  and 
bureaus  in  order  to  run  their  operation  at  100%. 

President  Makras  stated  that  he  would  like  to  see  funds  allocated  to 
refurbish  the  Moccasin  Powerhouse.  Mr.  Moran  responded  that  slightly 
more  than  $1  million  has  been  allocated  in  the  Capital  Improvement 
Program  for  that  purpose. 

President  Makras  directed  staff  to  schedule  a  discussion  on  the  historical 
preservation  of  certain  buildings  and  structures  owned  by  PUC. 


b.       System  Modeling  Options 

Mary  Williams  presented  some  possibilities  for  physical  and  computer 
modeling  of  the  PUC  water  system.  She  presented  the  purpose  and 
potential  audiences  for  a  model,  reviewed  the  advantages,  disadvantages 
and  costs  of  various  physical  and  computer  models  and  presented  a 
videotape  of  several  computer  modeling  alternatives.  The  alternatives 
included  fixed-wing  aerial  videography,  three-dimensional  computer 
animation  using  AutoCad  drawings  as  source  material  and  animation  of 
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architectural  renderings.  Commissioner  Normandy  asked  whetiier  any  of 
these  models  were  being  considered  in  the  PUC  Communications 
Program  which  Tim  Dayonot  answered  affirmatively. 


8.      Public  Comments 

Emeric  Kalman  inquired  whether  the  PUC  approved  the  allocation  of  $360,928  in 
sewer  funds  and  $1 ,142,634  in  Water  Department  funds  to  the  Zoo  Project. 
President  Makras  asked  Mr.  Kalman  to  provide  staff  with  a  copy  of  the 
documents  he  referenced  in  his  comments  so  that  the  Commission  could  take 
necessary  actions  to  address  his  concern. 


REGULAR  CALENDAR 


9.      PUBLIC  HEARING  -  Amending  the  PUC  Rules  of  Order. 

Emeric  Kalman  suggested  keeping  a  second  copy  of  the  tapes  in  another  location 
in  case  the  original  tapes  are  destroyed  by  fire  or  earthquake. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook  to  adopt  Item 
9,  passed  (4-0)  unanimously. 

Resolution  No.  98-0001 :     Amending  the  Rules  of  Order  restricting  access  to 

tape  recordings  of  the  Commission's  closed  session 
meetings. 


10.    Rescheduling  the  Regular  Meeting  of  February  10,  1998  to  February  17,  1998. 

Moved  by  President  Makras,  seconded  by  Commissioner  Normandy  to  adopt 
Item  10,  passed  (4-0)  unanimously. 

Resolution  No.  98-0002:     Canceling  the  Regular  Meeting  of  February  10,  1998 

and  rescheduling  to  February  17,  1998. 


1 1 .    Authorizing  the  Finance  Bureau  to  advertise  for  underwriting  services  for  debt 
instruments  to  fund  the  capital  program.  (Continued  from  the  meeting  of 
December  16,  1997). 

Moved  by  President  Makras,  seconded  by  Commissioner  Normandy  to  continue 
Item  11  to  January  27,  1998;  passed  (4-0)  unanimously. 
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12.    Authorizing  the  Finance  Bureau  to  advertise  for  financial  advisory  services  to 
support  water,  sewer,  and  Hetch  Hetchy  revenue  bond  issuances  and  provide 
other  financial  planning  services.  (Continued  from  the  meeting  of  December  16, 
1997.) 

Moved  by  President  Makras,  seconded  by  Commissioner  Normandy  to  continue 
Item  12  to  January  27,  1998;  passed  (4-0)  unanimously. 


13.    Memorializing  Howard  P.  Grant. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt 
Item  13,  passed  (4-0)  unanimously. 

Resolution  No.  98-0003:     Memorializing  Howard  P.  Grant,  a  former  Public 

Utilities  Commission  employee. 


CONSTRUCTION  CONTRACTS 

14.    Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract 
No.  WD-2231. 

President  Makras  asked  about  the  economic  impact  to  the  system  if  there  was  no 
standby  power  at  the  treatment  plant.  Mr.  Robert  T.  Cockburn,  Manager  of  the 
Utilities  Engineering  Bureau,  responded  that  the  standby  power  would  give 
additional  backup  power  to  keep  the  Sunol  Valley  Water  Treatment  Plant  on  line 
and  operational  when  Hetch  Hetchy  power  is  down.  In  response  to  President 
Makras'  question,  Mr.  Cockburn  stated  that  this  project  could  not  wait  until  the 
Sunol  Water  Treatment  Plant  Improvement  Project  is  completed  as  that  project 
would  take  four  to  five  years  to  complete. 

Mr.  Arthur  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association, 
commented  that  the  potential  consequence  of  a  power  failure  at  the  Sunol  Water 
Treatment  Plant  is  loss  of  water  into  the  system.  He  stated  that  the  quality  of 
water  supplied  to  customers  is  consequently  affected  as  untreated  water  is 
introduced  in  the  system  to  make  up  for  the  loss. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt 
Item  14,  passed  (4-0)  unanimously. 

Resolution  No.  98-0004:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  No.  WD-2231 , 
Sunol  Valley  Water  Treatment  Plant  Standby  Power 
Modification  and  authorizing  advertisement  for  bids. 
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CLOSED  SESSION 


15.    Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  no  public  comments. 


1 6.    Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters 
listed  below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  assert  the 
attorney-client  privilege,  passed  (4-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  2:10  p.m.  to  5:35  p.m.  to 
discuss  the  following  matters: 


17.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    William  Glass  v.  CCSF,  et.al. 

Superior  Court  No.  972-719 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to 
approve  a  settlement  for  Item  17,  passed  (4-0)  unanimously. 

Resolution  No.  98-0005:     Approving  settlement  in  the  case  of  William  Glass  v. 

CCSF,  et.al,  Superior  Court  No.  972-719 


18.    Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code 
Section  54956.8: 

Property:  California  Book  Site,  1 1  Phelan  Avenue,  San  Francisco 

Portion  of  Assessor's  Block  No.  3180 
Parties  Negotiating:  Dowd 
Lessee:  Undetermined 
Under  Negotiation:   Price  and  Terms 

; 

No  action  was  taken. 
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19. 


Conference  with  Legal  Counsel  -  Pursuant  to  Governnnent  Code  Section 
54956.9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 


Anticipated  Litigation: 
Property: 

Parties  Negotiating: 
Under  Negotiations: 
No  action  was  taken. 


As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department 

property  on  Bernal  Avenue  in  Alameda  County. 

Ambrose/Nelson/LymburnAThompson 

City  of  Pleasanton 

Terms  and  Conditions 


20.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:     Ric  Craig,  et.al.  vs.  CCSF,  et.al.,  San  Francisco  Superior 

Court  No.  988226. 

No  action  was  taken. 


Commissioner  Normandy  was  excused  at  3:45  p.m. 


21 .    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:     Bay  Delta  Hearings  before  the  State  Water  Resources 

Control  Board. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook  to  approve 
staff's  recommendation  for  Item  21,  passed  (3-0)  unanimously. 

Resolution  No.  98-0006:  Agrees  to  enter  into  "Statement  of  Support  for  the 

Vernalis  Adaptive  Management  Plan"  and  authorizes 
the  General  Manager  to  endorse  the  "Statement  of 
Support  for  the  Vernalis  Adaptive  Management  Plan." 
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22.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:     1)  Electric  Restructuring  Hearings  before  the  California 

Public  Utilities  Commission. 

2)  Electric  Restructuring  Hearings  before  the  Federal 
Energy  Regulatory  Commission. 

No  action  was  tal<en. 

23.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 

24.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:         5:38  P.M. 

Lorna  T.  Navarro 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0001 


WHEREAS,  Closed  session  meetings  are  authorized  under  certain  sections  of  the  Government 
Code  (The  Brown  Act)  and  the  San  Francisco  Administrative  Code  (Sunshine  Ordinance)  which  allow 
legislative  bodies,  boards,  and  conomissions  to  meet  in  private  with  their  legal  counsel,  labor  or  real 
property  negotiators,  or  on  certain  personnel  matters,  or  under  other  specific  circumstances;  and 

WHEREAS,  Pursuant  to  advice  from  the  City  Attorney's  Office,  this  Commission  directed  the 
Secretary  to  the  Commission  to  tape  record  all  closed  sessionsof  the  Commission;  and 

WHEREAS,  These  tape  recordings  shall  be  maintained  in  the  custody  of  the  Secretary  and  access 
to  such  tape  recordings  shall  be  as  herein  established  by  the  Commission;  and 

WHEREAS,  The  Charter  of  the  City  and  County  of  San  Francisco  was  revised  effective  July  1, 
1996  and  as  a  result  references  to  sections  of  the  Charter  in  the  Rules  of  Order  need  to  be  updated;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  amends  the  Rules  of  Order  and  adopts 
Rule  22  to  restrict  access  to  tape  recordings  of  closed  session  meetings  as  follows: 


No  copies  shall  be  made  of  closed  session  tapes. 
No  tapes  shall  be  released  or  loaned  to  any  person. 

Tapes  of  closed  sessions  may  only  be  played  at  a  closed  session  scheduled  for  the  subject 
matter  of  the  tape. 

Tapes  shall  be  retained  in  accordance  with  the  Commission's  Schedule  of  Retention  and 
Destruction  of  Records.  ') 


FURTHER  RESOLVED,  That  the  Secretary  is  authorized  to  amend  the  Rules  of  Order  by 
updating  the  references  to  sections  of  the  Charter  and  the  Administrative  Code  to  the  current  applicable 
sections  and  to  make  clerical  corrections. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


and  be  it 


meeting  of 


JAM  1  3  1998 


Secretary,  Public  Utilities  Commission 


1 0  i) 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0002 


WHEREAS,  Three  members  of  the  Public  Utilities  Commission  will  be  joining  the 
Mayor  of  the  City  and  County  of  San  Francisco  to  a  Cultural  and  Trade  Mission  to  the 
Philippines  from  February  4  through  February  11,  1998;  and 

WHEREAS,  The  first  Regular  Meeting  of  the  Commission  for  the  month  of  February 
falls  within  these  dates  (February  10,  1998);  and 

WHEREAS,  There  will  not  be  a  quorum  at  this  meeting;  now,  therefore,  be  it 

RESOLVED,  That  the  Regular  Meeting  of  the  Commission  on  February  10,  1998  is 
canceled  and  rescheduled  to  February  17,  1998  at  1 :00  P.M. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 


JAN  1 3  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98'*Q003 


WHEREAS,  Howard  P.  Grant  was  the  first  Afirican  American  to  graduate  in  Civil  Engineering  fi-om  the 
University  of  CaUfomia  at  Berkeley;  and 

WHEREAS,  In  1948,  Howard  P.  Grant  was  the  first  African  American  Civil  Engineer  to  be  hired  by  the 
City  and  County  of  San  Francisco;  and 

WHEREAS,  From  the  early  1950's  until  his  retirement  in  1984,  he  was  employed  in  various  civil 
engineering  positions  with  Hetch  Hetchy  Water  &  Power;  and 

WHEREAS,  During  his  tenure  he  managed  the  property  division  for  Hetch  Hetchy  and  was  a  key  player 
in  the  settlement  and  condemnation  issues  involving  the  Foothill  Tunnel  project;  and 

WHEREAS,  Howard  P.  Grant  was  the  first  known  African  American  member  of  the  American  Society 
of  Civil  Engineers  and  in  addition  to  his  active  membership  in  numerous  professional  engineering  societies, 
he  served  as  President  and  Treasurer  of  the  Golden  Gate  Chapter  of  the  California  Society  of  Professional 
Engineers  and  was  a  co-founder  of  the  Northern  California  Council  of  Black  Professional  Engineers  and 
Scientists;  and 

WHEREAS,  Following  his  retirement  in  1984  Howard  P.  Grant  shared  his  considerable  talents  and 
dedicated  his  service  to  his  fraternity,  church  and  community;  and 

WHEREAS,  The  Public  Utilities  Commission  has  recently  learned  of  the  death  of  Howard  P.  Grant  on 
November  22,  1997;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to  memorialize  Howard  P.  Grant  as  a  pioneer 
African  American  Civil  Engineer  and  respected  public  servant  who  devoted  his  entire  professional  life  to  the 
benefit  of  the  Public  Utilities  Commission  and  the  citizens  of  San  Francisco  and  his  personal  life  to  the  benefit 
of  others. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Commission 


V" 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0004 


WHEREAS,  San  Francisco  Water  Department  Contract  No.  WD2231,  Sunol  Valley  Water 
Treatment  Plant  Standby  Power  Modification,  will  provide  standby  power  generation  capacity  and 
redundancy  needed  to  assure  a  minimum  level  of  electrical  service  reliability  for  the  treatment  plant;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be  performed  under 
this  Contract  is  categorically  exempt  from  the  California  Environmental  Quality  Act  and  State  Guidelines 
under  class  1(b);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  and 
authorizes  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2231,  Sunol  Valley  Water 
Treatment  Plant  Standby  Power  Modification. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JAN  1  3  1998 


Secretary,  Public  Utilities  Commission 


I;  I)  f  I  f  ^  ^  g 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.   


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  the  Public  Utilities 
Commission,  and  the  City  Attorney,  this  Commission  hereby  recommends  that  the  Board  of 
Supervisors  resolve  and  settle  the  claim  listed  below  on  the  terms  specified  below. 


Case  Name  Case  Number  Amount 


Glass,  William  S  972-719  $69,000.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

'JAN13iS88 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  in  December,  1994,  agricultural,  urban,  environmental,  state  and  federal 
governmental  representatives  entered  into  the  Bay-Delta  Accord,  which  provided,  in  part,  that 
flow  levels  for  the  San  Joaquin  River  would  be  established  for  a  three  year  period,  and  that 
during  that  time  the  federal  government,  through  the  United  States  Bureau  of  Reclamation 
(Bureau),  would  meet  those  flows,  as  they  might  be  available,  from  New  Melones  Reservoir  on 
the  Stanislaus  River;  and 

WHEREAS,  in  1995,  the  State  Water  Resources  Control  Board  (SWRCB)  adopted  a 
Water  Quality  Control  Plan  (WQCP)  which  established  these  flow  levels  for  the  San  Joaquin 
River  and  recognized  that  they  would  be  reviewed  and  adjusted  at  the  end  of  a  three  year  period, 
or  by  December,  1998;  and 

WHEREAS,  the  WQCP  failed  to  acknowledge  that  the  scientific  basis  for  the  flows  on 
the  San  Joaquin  River  was  not  supportable  and  that  review  was  necessary  in  order  to  establish  a 
supportable  flow,  a  result  of  which  was  that  litigation  was  entered  into,  which  resulted  in  a 
settlement  agreement  by  the  SWRCB  which  obligated  it  to  review  and  adjust  the  standards,  as 
appropriate,  by  the  end  of  1998;  and 

WHEREAS,  subsequent  to  the  settlement  agreement.  Dr.  Bruce  Herbold  of  the 
Environmental  Protection  Agency  (EPA)  and  Dr.  Charles  Hansen,  consulting  biologist,  devised  a 
study  plan  to  evaluate  flow  requirements  for  the  San  Joaquin  River,  which  study  tacitly 
acknowledges  the  lack  of  scientific  data  to  support  any  flow  requirements  above  the  2,000-3,000 
cubic  foot  per  second  (cfs)  range;  and 

WHEREAS,  the  study  plan  originally  proposed  has  become  known  as  the  Vernalis 
Adaptive  Management  Plan  (VAMP)  and  has  been  developed  into  a  comprehensive,  12  year 
study  of  1)  the  flow  requirements  from  the  San  Joaquin  River  during  an  approximately  31  day 
period  in  the  months  of  April  and  May  of  each  year,  2)  the  affect  of  changes  in  export  rates  from 
the  southern  Delta  by  the  State  and  federal  water  projects  during  this  period,  and  3)  the 
construction  of  a  ban-ier  at  the  head  of  Old  River  to  prevent  salmon  migrating  through  the  Delta 
from  being  diverted  to  the  pumps;  and 

WHEREAS,  several  irrigation  districts  have  agreed  to  provide  flows  in  order  to  effectuate 
the  study;  and 

WHEREAS,  it  is  believed  that  the  contractors  to  the  State  Water  Project  and  the  Central 
Valley  Project  will  allow  reductions  and  exports  during  the  period  of  the  VAMP  in  order  to  study 
the  flow  ratios;  and 
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WHEREAS,  the  state  and  federal  agencies  have  agreed  to  begin  development  of  the 
barrier  for  the  head  of  Old  River;  and 

WHEREAS,  the  irrigation  districts  will  be  provided  with  compensation  in  order  to  allow 
them  to  develop  infrastructure  to  provide  the  flows  required  for  the  VAMP,  which  compensation 
shall  total  $4  million  per  year  for  12  years,  with  annual  payments  of  $3  million  coming  from  the 
federal  government  and  $  1  million  from  the  State;  and  "  . 

WHEREAS,  San  Francisco  will  not  be  directly  providing  water  for  this  study  or  receiving 
any  compensation  for  the  study,  but  rather,  for  this  situation  only,  will  waive  its  rights,  to  require 
the  Turlock  and  Modesto  Irrigation  Districts  to  offer  the  water  which  would  otherwise  be  made 
available  for  the  VAMP  to  San  Francisco  pursuant  to  the  terms  of  the  Settlement  Agreement  in 
the  FERC  proceeding  concerning  New  Don  Pedro  Reservoir;  and 

WHEREAS,  in  order  to  implement  the  VAMP  it  is  necessary  that  it  undergo 
environmental  review,  which  will  take  approximately  one  year  to  complete;  and 

WHEREAS,  because  of  the  need  to  conduct  environmental  review,  no  approval  of  the 
VAMP  for  the  long  term  is  possible  at  this  time;  and 

WHEREAS,  the  parties  would  like  to  show  their  support  for  the  VAMP  concept  for 
purposes  of  endorsement  by  the  SWRCB  in  its  water  rights  proceeding,  provided  that  at  the  end 
of  the  VAMP  the  SWRCB  agrees  to  hold  a  hearing  to  review  the  standards  for  the  San  Joaquin 
River  and  therefore  have  prepared  a  "Statement  of  Support  for  the  Vernalis  Adaptive 
Management  Plan";  and 

WHEREAS,  in  addition  to  the  VAMP,  it  will  be  necessary  to  study  the  factors,  such  as 
pollutants,  predation,  habitat,  and  others,  which  may  influence  the  fishery  survival  in  and  from 
the  San  Joaquin  basin;  and 

WHEREAS,  it  is  essential  for  the  establishment  of  a  supportable  scientifically  based 
standard  that  these  other  factors  be  studied  and  understood;  and 

WHEREAS,  it  is  the  desire  of  the  Commission  to  enter  into  the  "Statement  of  Support 
for  the  Vernalis  Adaptive  Management  Plan";  now,  therefore,  be  it 

RESOLVED,  that  the  Commission  agrees  to  enter  into  "Statement  of  Support  for  the 
Vernalis  Adaptive  Management  Plan"  subject  to  the  following  conditions: 

1 .        The  VAMP  will  be  a  study  of  flows,  exports  and  fish  migration  past  Old  River 
and  will  extend  for  a  period  of  1 2  years. 
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2.  Various  irrigation  districts  from  the  San  Joaquin  basin  will  provide  up  to  1 1 0,000 
acre  feet  of  water  to  be  used  during  the  VAMP  period  in  order  to  meet  necessary  flows. 

3.  The  state  and  federal  governments  will  compensate  the  irrigation  districts  $4 
million  per  year  during  the  term  of  the  VAMP. 

4.  The  state  and  federal  export  project  contractor  agree  to  implement  the  flow  ratios 
of  the  VAMP. 

5.  Appropriate  environmental  review  is  conducted. 

6.  The  Turlock  and  Modesto  Irrigation  Districts  ("Districts")  agree  that  San 
Francisco's  waiver  of  its  rights  to  the  water  which  is  to  be  provided  from  the  Tuolumne 
River  by  the  Districts  does  not  constitute  a  waiver  of  any  rights  under  the  FERC 
Settlement  Agreement  other  than  to  the  water  which  is  to  be  provided  to  the  VAMP  in 
amounts  agreed  to  as  of  this  time. 

7.  That  the  SWRCB  not  attempt  to  assert  any  water  rights  jurisdiction  over  San 
Francisco  by  virtue  of  its  entering  into  the  VAMP  agreement  or  that  it  attempt  to  assert 
jurisdiction  over  San  Francisco's  water  rights  during  the  "water  rights  phase"  of  the  Bay- 
Delta  proceeding; 

FURTHER  RESOLVED,  that  the  General  Manager  is  authorized  to  endorse  the 
"Statement  of  Support  for  the  Vemalis  Adaptive  Management  Plan"  and  related  documents  on 
behalf  of  the  City  provided  that  their  terms  are  consistent  with  the  above  requirements. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  jflN  1  3  1938  


Secretary,  Public  Utilities  Commission 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SANJFRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

January  27, 1998 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

Victor  G.  Makras,  President 
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E.  Dennis  Normandy 
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Frank  L.  Cook 


DEPARTMENTS  BUREAUS 
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Anson  B.  Moran 
GENERAL  MANAGER 


Loma  T.  Navarro 
ACTING  SECRETARY 
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1.       Call  to  Order:         1:10  P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann 

Moller  Caen,  Commissioner  E.  Dennis  Normandy, 
Commissioner  Frank  L.  Cook 

Excused  -  Commissioner  Robert  K.  Werbe 


3.      Approval  of  Minutes 

On  motion  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  the 
Minutes  of  the  Regular  Meeting  of  January  13,  1998  were  approved  (4-0)  by 
unanimous  vote. 


4.  Communications 

No  action  was  taken. 


5.       Introduction  of  Old/Ongoing  Business  by  Commissioners 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  stated  that  the  old/ongoing 
business  list  had  been  revised  to  include  the  delivery  dates  and  the  name  of  the 
person  responsible  for  preparing  the  information  requested  by  the  Commission. 


6.       Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


7.      Report  of  the  General  Manager 

Mr.  H.  Welton  Flynn  thanked  the  Commission  for  honoring  Mr.  Howard  P.  Grant, 
a  former  Public  Utilities  Commission  employee.  President  Makras  presented  to 
Mr.  Grant's  widow  a  resolution  in  memory  of  Mr.  Howard  Grant. 


8.      Public  Comments 

There  were  no  public  comments. 
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9.      Public  Hearing  to  consider  Budget  Proposals  for  Fiscal  Year  1 998-99. 

Mr.  Moran  stated  that  the  proposed  budget  for  fiscal  year  1 998-99  was 
responsive  to  the  direction  of  the  Commission  in  looking  at  ways  to  contain  costs 
in  the  Clean  Water  Program  and  maintain  a  0%  rate  increase  for  water  and  sewer 
services.  He  said  the  proposed  budget  was  also  responsive  to  Commission 
priorities  and  concerns  to  fund  or  continue  funding  the  restoration  of  the  Suno! 
Water  Temple  and  the  old  Moccasin  Powerhouse,  the  Comprehensive 
Communications  Plan,  expansion  and  maintenance  of  the  sewer  collection 
system,  odor  control,  industrial  safety  and  watershed  protection. 

The  Commission  was  unanimous  in  commending  staff  for  a  remarkable  job  in 
preparing  a  budget  that  reflected  the  policy  and  directions  of  the  Commission. 

President  Makras  advised  staff  that  the  Commission  would  decide  how  surplus 
funds  would  be  spent. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item 
9,  passed  (4-0)  unanimously. 

Resolution  No.  98-0007:     Adopting  the  budget  proposals  for  Hetch  Hetchy, 

Water  and  Clean  Water  Enterprises  and  supporting 
PUC  bureaus  for  fiscal  year  1998-99  totaling 
$334,378,809. 


1 0.    Approval  of  a  Supplemental  Appropriation  to  support  the  implementation  of 
Propositions  A  and  B. 

President  Makras  asked  about  the  reasons  for  hiring  staff  before  the  bonds  were 
sold.  Steven  Carmichael,  Manager  of  Finance  Bureau,  responded  that  it  takes 
about  three  to  four  months  to  get  positions  filled.  He  stated  that  the  positions 
requested  were  primarily  engineering  positions  responsible  for  the  preliminary 
design  of  projects  that  would  be  funded  with  the  first  debt  issuance. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt 
Item  10,  passed  (4-0)  unanimously. 

Resolution  No.  98-0008:     Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  approval  of  a  supplemental  appropriation 
In  the  amount  of  $796,107  to  support  the  voter- 
approved  water  bond  measures,  Propositions  A  and 
B. 
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1 1 .    Authorizing  the  Finance  Bureau  to  reimburse  capital  projects  that  meet 
Proposition  A  and  B  funding  requirements. 

Commissioner  Cook  noted  that  the  first  resolved  clause  needs  to  be  corrected  by 
deleting  the  first  appearance  of  the  word  "the"  to  read:  "Resolved,  That  this 
Commission  hereby,  declares  the-its  intent  to  reimburse  . . ." 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt 
Item  1 1 .  President  Makras  voted  no.  Commissioners  Normandy  and  Caen 
withdrew  their  motion  to  take  public  comments. 

Emeric  Kalman  requested  a  list  of  capital  projects  covered  under  Proposition  A 
and  Proposition  B  funding  requirements  and  the  cost  estimates  for  each  project. 
He  suggested  making  a  separate  listing  of  projects  for  each  proposition. 
President  Makras  directed  staff  to  respond  to  Mr.  Kalman's  with  a  copy  to  the 
Commission. 

President  Makras  stated  that  he  was  not  supportive  of  the  resolution.  He  said  the 
resolution  did  not  define  the  limits  as  to  which  projects  and  how  much  could  be 
funded  under  Propositions  A  and  B. 

Peter  Byrne  asked  about  the  reason  for  taking  action  on  this  matter  when  the 
bonds  have  not  been  sold  yet.  ? 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook  to  adopt  Item 
1 1  passed  (3-1).  President  Makras  voted  no. 

Resolution  No.  98-0009:     Authorizing  the  Finance  Bureau  to  reimburse  capital 

projects  that  meet  Proposition  A  and  B  funding 
requirements  in  the  1 997-98  budget. 


On  recommendation  by  Mr.  Moran,  President  Makras  moved,  seconded  by 
Commissioner  Normandy  to  continue  Items  12  and  13  to  the  call  of  the  chair;  passed 
(4-0)  unanimously. 

12.  Authorizing  the  Customer  Service  Bureau  to  offer  San  Francisco  Water 
Department  customers  various  electronic  water  and  sewer  payment  options. 

13.  Authorizing  the  Customer  Service  Bureau  to  offer  Water  Department  customers  a 
"pay  by  phone"  option  utilizing  credit  cards  for  the  payment  of  water  and  sewer 
bills;  and  approving  the  convenience  fee  addendum. 


******************** 
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14.    Authorizing  the  extension  of  the  water  service  contract  for  the  Presidio. 

Emeric  Kalman  suggested  establishing  separate  water  service  contracts  for  the 
National  Park  Service  and  the  Presidio  Trust. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt 
Item  14,  passed  (4-0)  unanimously. 

Resolution  No.  98-001 0:     Authorizing  the  extension  of  the  water  service 

contract  with  the  National  Park  Service  for  the 
Presidio  to  February  28,  1998. 


15.    Ratifying  the  Declaration  of  Emergency  and  requesting  approval  of  expenditure  of 
funds  to  replace  the  structurally  inadequate  sewer  on  23rd  Avenue  from  Lincoln 
Way  to  Irving  Street  (Contract  No.  143N). 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt 
Item  15,  passed  (4-0)  unanimously. 

Resolution  No.  98-001 1 :     Approving  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission;  and 
requesting  the  Board  of  Supervisors  to  approve  the 
expenditure  of  funds  for  the  emergency  work  to 
replace  the  structurally  inadequate  sewer  on  23rd 
Avenue  from  Lincoln  Way  to  Irving  Street  (Contract 
No.  1438N). 


LEASES  AND  PERMITS 


16.    Authorizing  a  lease  with  Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item 
1 6,  passed  (4-0)  unanimously. 

Resolution  No.  98-0012:     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Next  Century  Restaurants,  Inc., 
dba  Pisces  Restaurant,  for  use  of  Public  Utilities 
Commission  land  located  on  a  portion  of  Parcel  23  of 
San  Mateo  County  lands,  fomner  Muni  right  of  way, 
Burlingame,  California  for  access,  construction  and 
maintenance  of  an  approximately  538  square  foot 
extension  of  an  adjacent  restaurant,  at  a  monthly 
rental  rate  of  $1 ,800. 
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1 7.    Authorizing  advertisement  for  bids  for  Contract  No.  CW-1 25,  Virginia/Fair 
Avenues/Godeus  Street  Sewer  Replacement. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt 
Item  1 7,  passed  (4-0)  unanimously. 

Resolution  No.  98-0013:     Approving  the  final  plans  and  specifications  for 

Contract  No.  CW-1 25,  Virginia/Fair  Avenues/Godeus 
Street  Sewer  Replacement;  authorizing  the 
Department  of  Public  Works  (DPW)  to  utilize  work 
order  monies  to  fund  the  sewer  work  to  be 
incorporated  into  their  street  work  contract;  and 
providing  DPW  with  the  authority  to  manage  the 
sewer  work  portion  in  accordance  with  DPW  policies. 


1 8.    Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract 
No.  WD-2223. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item 
18,  passed  (4-0)  unanimously. 

Resolution  No.  98-0014:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  No.  WD-2223, 
San  Francisco  Water  Supervisory  Control  and  Data 
Acquisition  (SCADA)  System,  and  authorizing 
advertisement  for  bids. 


On  recommendation  by  President  Makras,  Commissioner  Caen  moved,  seconded  by 
Commissioner  Normandy  to  adopt  Items  19,  20  and  21  as  consent  items;  passed  (4-0) 
unanimously. 

19.  Resolution  No.  98-0015:     Approving  the  final  plans  and  specifications  for 

Utilities  Engineering  Bureau  Contract  No.  CW-1 16, 
33rd  Avenue/Lyon  Street/Molimo  Drive  Sewer 
Replacement,  and  authorizing  advertisement  for  bids. 

20.  Resolution  No.  98-001 6:     Awarding  Contract  No.  CW-1 05  (Job  Order  No. 

1396N),  Broderick/Fell/Sutter  Streets  Sewer 
Replacement  to  Willie  Electric  Co.,  Inc.,  in  the  amount 
of  $279,450. 
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21.    Resolution  No.  98-0017:     Awarding  Contract  RR-0002  (Job  Order  No.  1253N), 

12th  Street  Sewer  Replacement,  in  the  amount  of 
$255,060  to  A.  Ruiz  Construction  Co. 


******************* 


22.    Authorizing  the  Finance  Bureau  to  advertise  for  financial  advisory  services. 
(Continued  from  the  meeting  of  January  13,  1998). 

President  Makras  indicated  that  he  would  like  to  shorten  the  term  of  the  contract 
from  five  years  to  one  year  to  give  the  Commission  the  opportunity  to  review  the 
performance  of  the  consultant  during  the  first  year,  determine  the  consultant's 
recommendation  regarding  commercial  paper  programs  and  then  decide  whether 
to  continue  the  contract  for  another  year. 

Commissioner  Normandy  moved.  Commissioner  Caen  seconded,  to  continue 
Item  22  to  the  call  of  the  Chair  to  allow  rewording  of  the  resolution  to 
accommodate  President  Makras'  concern. 


Commissioner  Normandy  and  Caen  withdrew  their  motion  to  discuss  other 
options. 

Commissioner  Normandy  suggested  amending  the  resolution  to  approve  the 
contract  for  one  year  with  the  option  to  renew  the  contract  each  year  for  two  years 
for  a  maximum  not  to  exceed  three  years.  President  Makras  directed  staff  to 
return  to  the  Commission  on  each  anniversary  date  so  that  the  Commission  can 
decide  whether  to  continue  with  the  contract.  > 


Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt 
Item  22  as  amended;  passed  (4-0)  unanimously. 

Resolution  No.  98-0018:    Authorizing  the  Finance  Bureau  to  advertise  for 

financial  advisory  services  to  support  water,  sewer, 
and  Hetch  Hetchy  revenue  bond  issuances  and 
provide  other  financial  planning  services  for  a  contract 
term  of  one  year  plus  two  one-year  options  at  the 
discretion  of  the  Commission. 
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23.    Authorizing  the  Finance  Bureau  to  advertise  for  underwriting  services. 
(Continued  from  the  meeting  of  January  13, 1998). 

Peter  Byrne  asked  whether  the  commercial  paper  program  would  be  subject  to 
voters'  approval.  Mr.  Carmichael  responded  that  the  authority  to  venture  in 
commercial  paper  programs  came  with  the  passage  of  Propositions  A  and  B. 

Mr.  Carmichael  described  how  a  commercial  paper  program  works.  He  stated 
that  staff  would  schedule  an  in-depth  presentation  to  the  Commission  regarding 
commercial  paper  programs.  President  Makras  requested  staff  to  provide  to  the 
Commission  a  model  of  the  Port  or  Airport's  commercial  paper  program. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook  to  adopt  Item 
23,  passed  (4-0)  unanimously. 

Resolution  No.  98-0019:     Authorizing  the  Finance  Bureau  to  advertise  for 

unden/vriting  services  for  debt  instruments  to  fund  the 
capital  program. 


The  Commission  took  the  agenda  out  of  order  and  discussed  Item  27  first. 

27.    Authorizing  the  General  Manager  of  Public  Utilities  to  continue  an  existing 
relationship  with  JRP  Historical  Consulting  Services. 

Commissioner  Normandy  expressed  his  support  of  the  resolution  to  continue  the 
existing  work  performed  by  JRP  and  conduct  a  historical  inventory  of  Moccasin. 
He  suggested  that  staff  consider  the  concerns  raised  by  the  Tuolumne  County 
Historic  Preservation  Review  Commission  regarding  inclusion  of  landscaping  in 
the  historic  survey. 

President  Makras  expressed  opposition  in  conducting  a  historical  survey  and 
spending  funds  to  inventory  the  properties  in  Moccasin.  He  was  concerned 
about  the  PUC  losing  control  in  managing  its  own  properties  and  the  economic 
effect  to  our  operations  in  the  future  once  these  properties  were  registered  as 
historical. 

Mr.  Joshua  Milstein,  Deputy  City  Attorney,  explained  the  value  of  the  survey  to 
PUC  in  preventing  delays  in  future  construction  projects  in  Moccasin  if  a 
construction  project  is  challenged  as  changing  an  eligible  historic  site.  He  also 
noted  the  possibility  of  a  third  party  doing  a  historical  survey  of  its  own. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt 
Item  27,  Commissioners  Normandy  and  Cook  voted  yes.  President  Makras  and 
Commissioner  Caen  voted  no.  The  motion  failed. 
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Moved  by  President  Makras,  seconded  by  Commissioner  Caen,  to  remove  the 
historical  survey  portion  of  the  work  and  amend  the  resolution  to  change  the 
contract  amount  from  $70,000  to  $35,000;  passed  (4-0)  unanimously. 

Resolution  No.  98-0023:     Authorizing  the  General  Manager  of  Public  Utilities  to 

continue  an  existing  relationship  by  executing 
Amendment  No.  11  to  the  agreement  with  JRP 
Historical  Consulting  Services,  increasing  the  contract 
amount  by  $35,000;  and  extending  the  term  of  the 
contract  by  one  year  to  December  31 ,  1 998. 


Commissioner  Normandy  excused  at  3:07  p.m. 


24.    Authorizing  issuance  of  a  Request  for  Proposals  (RFP)  for  consultant  services  to 
study  and  minimize  pollutants  from  small  quantity  dischargers. 

Commissioner  Cook  requested  that  staff  submit  a  list  of  citations  issued  to 
businesses  regarding  discharge  of  pollutants  in  the  City's  sewerage  system. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item 
24,  passed  (3-0)  unanimously. 

Resolution  No.  98-0020:     Authorizing  the  General  Manager  of  Public  Utilities  to 

issue  a  Request  for  Proposals  (RFP)  for  consultant 
services  to  study  and  minimize  pollutants  from  small 
quantity  dischargers  and  requesting  the  Controller  to 
transfer  $80,000  from  "Current  Services"  to 
"Professional  and  Specialized  Services"  to  fund  the 
project.  ') 


25.    Authorizing  issuance  of  a  Request  for  Proposals  (RFP)  for  inspection,  hydraulic 
study  and  improvement  work  for  wastewater  deep  water  outfall  systems. 

Emeric  Kalman  spoke  in  support  of  Item  25.  He  asked  if  there  would  be  any 
hydraulic  and  design  changes  to  the  outfall  systems  that  might  arise  in  the  future. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook  to  adopt  Item 
25,  passed  (3-0)  unanimously. 

Resolution  No.  98-0021 :     Authorizing  the  Utilities  Engineering  Bureau  to  issue  a 

Request  for  Proposals  (RFP)  for  professional  services 
for  inspection,  hydraulic  study  and  improvement  work 
for  wastewater  deep  water  outfall  systems. 
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26.    Authorizing  the  Utilities  Engineering  Bureau  IVlanager  to  execute  Annendment  No. 
6  to  the  agreement  with  Westin  Engineering  Inc. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item 
26,  passed  (3-0)  unanimously. 

Resolution  No.  98-0022:     Authorizing  the  Utilities  Engineering  Bureau  Manager 

to  execute  Amendment  No.  6  to  the  agreement  with 
Westin  Engineering  Inc.  extending  the  term  of  the 
contract  by  1 66  calendar  days  to  June  30,  1 998  with 
no  increase  in  cost;  and  to  negotiate  Amendment  No. 
7  for  engineering  sen/ices  during  construction. 


CLOSED  SESSION 


28.    Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  no  public  comments. 


29.    Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters 
listed  below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  assert  the 
attorney-client  privilege,  passed  (3-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  3:30  p.m.  to  6:55  p.m.  to 
discuss  the  following  matters: 


30.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:    Ric  Craig,  et.al.  vs.  CCSF,  et.al.,  San  Francisco  Superior 

Court  No.  988226. 

No  action  was  taken. 
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31 .    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:        As  Plaintiff 

Regarding  Muni  right  of  way  Parcel  22, 23,  and  24, 
City  of  Burlingame 

No  action  was  taken. 


32.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 

Anticipated  Litigation:     As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department 

property  on  Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Ambrose/Nelson/Lymburn/Thompson 

City  of  Pleasanton 
Under  Negotiations:       Terms  and  Conditions 

No  action  was  taken. 


33.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(a): 

Existing  Litigation:     1)  Electric  Restructuring  Hearings  before  the  California 

Public  Utilities  Commission. 

■s 

2)  Electric  Restructuring  Hearings  before  the  Federal 
Energy  Regulatory  Commission. 

No  action  was  taken. 


34.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 

35.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  not  to  disclose 
the  discussion  during  the  Closed  Session;  motion  passed  (3-0)  unanimously. 
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Thereupon,  the  meeting  was  adjourned:  6:57  P.M. 


Lorna  T.  Navarro 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0007 


RESOLVED,  That  the  budget  estimates  for  1998-99  as  prepared  by  the  General  Manager 
of  the  Public  Utilities  Commission  in  accordance  with  instructions  from  the  Mayor's  Office  and 
the  Controllers,  and  on  file  with  the  Director  of  Finance  of  the  Public  Utilities  Commission,  and 
pursuant  to  the  public  hearing,  are  hereby  approved  for  the  following  amounts: 

Operating 

Clean  Water  $140,355,600 

HetchHetchy                  >  64,323,699 

Bureauof  Light,  Heat  &  Power  53,231,066 

Water  Enterprise  129,699,510 

Public  Utilities  139,492,424 

Less:  Inter  Depts.  Transfers  (192,723,490) 

Total  PUC  Depts.  $334,378,809 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is  authorized  to 
make  technical  adjustments  as  may  be  necessary;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is 
authorized  to  adjust  salaries  in  accordance  with  amendments  to  the  Annual  Salary  Ordinance  and 
mandatory  fringe  benefits  in  accordance  with  the  Controller's  instructions;  and  be  it 

FURTHER  RESOLVED,  That  the  budget  estimates  shall  be  filed  with  the  Controller  in 
accordance  with  the  provisions  of  Charter  Section  6.200. 

h:\RESOLUTI\BUDGET.WPD 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

JAN  2  7  1998 


ACTING  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0008 


WHEREAS,  In  the  1997-98  PUC  budget,  the  Public  Utilities  Commission  approved  fifteen 
engineering  positions  and  one  financial  analyst  required  to  implement  the  capital  improvement  program 
proposed  for  ftinding  through  the  sale  of  water  revenue  bonds;  and 

WHEREAS,  During  the  annual  budget  review,  the  Mayor's  staff  determined  that  the  positions  and 
costs  associated  with  implementation  of  the  water  bond  measures  should  be  submitted  upon  voter 
approval  of  Propositions  A  and  B;  and 

WHEREAS,  San  Francisco  voters  approved  both  Propositions  A  and  B  for  $304  million  in  safe 
drinking  water  and  seismic  reliability  bond  measures  in  November  1997;  and 

WHEREAS,  This  Supplemental  Appropriation  has  been  prepared  in  accordance  with  the  Mayor's 
staff  recommendation,  and  requests  $796,107  for  sixteen  positions  and  associated  support  services, 
ftimishings  and  equipment  required  to  implement  the  water  bond  program  this  year;  and 

WHEREAS,  Temporary  fimding  for  this  Supplemental  Appropriation  is  available  in  the  Water 
Unappropriated  Fund  Balance,  which  will  be  reimbursed  when  the  bonds  are  sold;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $796,107  to  support  the  voter- 
approved  Propositions  A  and  B  capital  improvement  program. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JAM  2  7  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0009 


RESOLUTION  OF  THE  SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
DECLARING  ITS  INTENTION  TO  REIMBURSE  ITSELF  FROM  THE  PROCEEDS 
OF  ONE  OR  MORE  TAX-EXEMPT  FINANCING  FOR  CERTAIN 
EXPENDITURES  MADE  AND/OR  TO  BE  MADE  IN  CONNECTION  WITH  THE 
ACQUISITION,  CONSTRUCTION  AND  EQUIPPING  OF  CERTAIN  CAPITAL 
IMPROVEMENTS. 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  is  a  political  subdivision 
organized  and  existing  under  the  laws  of  the  State  of  California;  and 

WHEREAS,  The  Public  Utilities  Commission  [has  paid,  beginning  no  earlier  than, 
November  27,  1997  and]  will  pay,  on  and  after  the  date  hereof,  certain  expenditures  (the 
"Expenditures")  in  connection  with  the  acquisition,  construction  and/or  equipping  of  Capital 
Projects  as  detailed  in  the  1997-98  Budget  that  meet  the  criteria  set  forth  in  Proposition  A  and  B 
approved  by  the  voters  of  San  Francisco  in  November  1997  (the  "Project"),  as  more  fully 
described  in  Exhibit  A  attached  hereto;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  (the  "Commission")  has 
determined  that  those  moneys  [previously  advanced  no  more  than  60  days  prior  to  the  date  hereof 
and]  to  be  advanced  on  and  after  the  date  hereof  to  pay  the  Expenditures  are  available  only  for  a 
temporary  period  and  it  is  necessary  to  reimburse  the  Public  Utilities  Commission  for  the 
Expenditures  from  the  proceeds  of  one  or  more  issues  of  tax-exempt  bonds  (the  "Bonds");  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  its  intent  to  reimburse  itself  with  the 
proceeds  of  the  Bonds  for  the  Expenditures  with  respect  to  the  Project  made  on  and  after 
November  27,  1997,  which  is  no  more  than  60  days  prior  to  the  date  hereof;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  each  Expenditure  was  and/or  will 
be  either  (a)  of  a  type  properly  chargeable  to  a  capital  account  under  general  federal  income  tax 
principle  (determined  in  each  case  as  of  the  date  of  the  Expenditure),  (b)  a  cost  of  issuance  with 
respect  to  the  Bonds,  (c)  a  nonrecurring  item  that  is  not  customarily  payable  from  current 
revenues,  or  (d)  a  grant  to  a  party  that  is  not  related  to  or  an  agent  of  the  Public  Utilities 
Conmiission  so  long  as  such  grant  does  not  impose  any  obligation  or  condition  (directly  or 
indirectly)  to  repay  any  amount  to  or  for  the  benefit  of  the  Public  Utilities  Commission;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  maximum  principal  amount  of 
the  Bonds  expected  to  be  issued  for  the  Project  is  $304  million;  and  be  it  further 
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RESOLVED,  That  this  Commission  hereby  authorizes  itself  to  make  a  reimbursement 
allocation,  which  is  a  written  allocation  by  the  Public  Utilities  Commission,  that  evidences  the 
Public  Utilities  Commission's  use  of  proceeds  of  the  Bonds  to  reimburse  an  Expenditure,  no  later 
than  18  months  after  the  later  of  the  date  on  which  the  Expenditure  is  paid  or  the  Project  is 
placed  in  service  or  abandoned,  but  in  no  event  more  than  three  years  after  the  date  on  which  the 
Expenditure  is  paid.  The  Public  Utilities  Commission  recognizes  that  exceptions  are  available 
for  certain  "preliminary  expenditures,"  costs  of  issuance,  certain  de  minimis  amounts, 
expenditures  by  "small  issuers"  (based  on  the  year  of  issuance  and  not  the  year  of  expenditure) 
and  expenditure  for  construction  projects  of  at  least  5  years. 

FURTHER  RESOLVED,  That  this  resolution  shall  take  effect  inmiediately  upon  its 
passage. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 
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City  and  County  of  San  Francisco 
PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  ^  gg-OOlO 


NO. 


WHEREAS,  the  National  Park  Service  routinely  utilizes  Lobos  Creek  for  water  supply  to  the 
Presidio;  and 

WHEREAS,  the  National  Park  Service  has  been  refurbishing  its  water  treatment  plant  for 
treating  Lobos  Creek  water  since  mid-1995;  and 

WHEREAS,  the  San  Francisco  Public  Utilities  has  provided  water  to  the  Presidio  during  this 
period  of  water  treatment  plant  refurbishment  under  the  terms  of  a  contract  since  1995;  and 

WHEREAS,  the  National  Park  Service  has  completed  refurbishment  of  the  water  treatment 
plant  but  is  still  awaiting  for  the  necessary  final  permit  from  the  California  Department  of  Health 
Services;  and 

WHEREAS,  the  National  Park  Service  has  requested  an  extension  of  the  present  contract  for 
water  service  from  the  Commission;  now  therefore  be  it 

RESOLVED,  that  this  Commission  authorizes  the  extension  of  the  water  service  contract  with 
the  National  Park  Service  for  the  Presidio  toFebruary  28,  1998. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commis- 
sion at  its  meeting  of 

JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 


oil 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0011 


WHEREAS,  On  June  5, 1997,  PUC  Sewer  Operations  identified  an  emergency  condition  on  23rd 
Avenue  from  Lincoln  Way  to  Irving  Street;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  replacement  was  required  in  order 


protect  the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract 
Specification  No.  1438N,  "23rd  Avenue  Emergency  Sewer  Replacement"  to  replace  the  existing  18-inch 
diameter  sewer  with  649  feet  of  21 -inch  diameter  vitrified  clay  pipe  (VCP)  sewer  in  23rd  Avenue  from 
Lincoln  Way  to  Irving  Street;  and 

WHEREAS,  The  Contractor,  JMB  Construction  Co.,  began  the  emergency  work  on  June  18,1 997 
and  completed  it  on  July  22,  1997;  and 

WHEREAS,  The  cost  of  the  project  is  estimated  to  be  $221,938,  of  which  $173,712.96  is  for  the 
Construction  Contract.  Funds  for  this  project  are  available  from  the  R&R  Fund  (Fund  5C/CPF/RNR, 
FAMIS  Project  No.  CENRNRR906,  Job  Order  No.  1438N);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration  of 
Emergency;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to 
Approve  the  expenditure  of  funds  for  the  emergency  work  to  replace  the  structurally  inadequate  sewer  on 
23rd  Avenue  from  Lincoln  Way  to  Irving  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of   JAN  2  7  1998  . 


to 


Secretary,  Public  Utilities  Commission 


J 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.         98-"00  1  2 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  City  of  Burlingame;  and 

WHEREAS,  Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant,  has  requested  to 
enter  into  a  Lease  agreement  for  access  and  construction  and  maintenance  of  an 
approximately  538  sq.  ft.  extension  of  an  adjacent  restaurant;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  2,236  square  feet  of  land  to 
Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant,  as  Lessee,  for  the  purpose  of  access 
and  construction  and  maintenance  of  an  approximately  538  sq.  ft.  extension  of  an  adjacent 
restaurant,  at  an  initial  rental  rate  of  $1 ,800.00/month,  as  set  forth  in  the  Lease  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4692,  commencing  upon  authorization  and  approval  of  said  Lease  by  Commission  and 
terminating  January  14,  2002  with  one  five  (5)  year  extension  option;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   JAN  2  7  1998  


Secretary,  Public  Utilities  Commission 


i  (in  ' p  n 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0013 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-125,  "Virginia  /  Fair  Avenues  /  Godeus  Street  Sewer  Replacement"  to  replace  the 
existing  sewer  with  approximately  688  feet  of  12-inch,  10  feet  of  15-inch,  16  feet  of  18-inch,  351  feet  of 
21 -inch  diameter  vitrified  clay  pipe  (VCP)  sewers  in  Virginia  Avenue  from  Mission  Street  to  Coleridge 
Street,  Fair  Avenue  from  Mission  Street  to  Coleridge  Street  and  Godeus  Street  from  Mission  Street  to 
Coleridge  Street;  and 

WHEREAS,  The  sewer  work  will  be  incorporated  into  Department  of  Public  Works  (DPW) 
Contract  No.  1389N  "Mission  Street  Pavement  Renovation  Phase  1"  project,  in  order  to  reduce  costs  and 
minimize  impacts  to  the  neighborhood.  Contract  No.  1389N's  main  purpose  is  to  resurface  part  of  Mission 
Street.  The  1389N  contracting  procedures  are  being  handled  by  DPW;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  sewer  portion  of  the  construction  contract  is 
$364,075.00  and  the  overall  sewer  project  estimate  is  $439,925.00  Funds  are  available  from  R&R  Fund 
Job  Order  No.  1475N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR917);  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  sewer  replacement  program  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  (1)  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW-125,  "Virginia  /  Fair  Avenues  /  Godeus  Street  Sewer 
Replacement"  to  replace  the  existing  12-inch,  15-inch  and  16-inch  diameter  VCP  sewers  with  12-inch,  15- 
inch,  18-inch  and  21 -inch  diameter  VCP  sewers  on  Virginia  Avenue  from  Mission  street  to  Coleridge 
Street,  Fair  Avenue  from  Mission  Street  to  Coleridge  Street  and  Godeus  Street  from  Mission  Street  to 
Coleridge  Street;  (2)  authorizes  the  Department  of  Public  Works  (DPW)  to  utilize  work  order  monies  to 
fund  the  sewer  work  to  be  incorporated  into  their  street  work  contract;  and  (3)  provides  DPW  with  the 
authority  to  manage  the  sewer  work  portion  in  accordance  with  DPW  policies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

of  JAN  2  7  [99( 


Secretary,  Public  Utilities  Commission 


A'  V, 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  City  desires  to  implement  a  system-wide  SCADA  system  and  has  committed  to 
the  CaHfomia  Department  of  Health  Services  that  such  a  system  will  be  operational  by  March  2000;  and 

WHEREAS,  Implementation  of  the  SCADA  system  consists  of  furnishing  the  SCADA  related 
computer  hardware  and  software,  interfacing  to  new  and  existing  field  instrumentation,  and  providing 
telephone,  radio  and  satellite  communications;  and 

WHEREAS,  The  ability  of  the  SCADA  System  Vendor  to  integrate  and  interface  all  the 
subsystems  is  critical  to  the  success  of  the  SCADA  system  implementation  ;  and 

WHEREAS,  To  maximize  the  potential  for  project  success,  a  procurement  process  was  adopted 
consisting  of  a  pre-qualification  stage  to  create  a  pool  of  qualified  SCADA  System  Vendors,  followed  by 
the  letting  of  a  prime  construction  contract  for  the  complete  work,  requiring  that  the  SCADA  system  be 
furnished  by  one  of  the  pre-qualified  Vendors;  and 

WHEREAS,  The  prime  construction  contract  will  be  awarded  on  the  basis  of  lowest  responsive 
bid,  and  will  require  that  the  SCADA  system  be  furnished  by  one  of  the  pre-qualified  Vendors;  and 

WHEREAS,  An  Evaluation  Committee  comprised  of  PUC  staff  with  expertise  in  SCADA 
technology  and  operation  has  concluded  the  pre-qualification  process,  and  has  found  the  following  four 
firms  to  have  adequately  demonstrated  their  ability  to  provide  a  system  meeting  the  City's  stated 
requirements:  HSQ  Technology,  Systems  Integrated,  Transdyn  Control  Systems,  Inc.  and  Valmet 
Automation;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  following  four  pre-qualified  firms:  HSQ 
Technology,  Systems  Integrated,  Transdyn  Control  Systems,  Inc.  and  Valmet  Automation;  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  and  authorizes  Bid 
Call  for  Contract  WD-2223,  San  Francisco  Water  SCADA  System. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JAN  2  7  1998 


ACTING  Public  Utilities  Commission 


MAI 


'1. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0015 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-116,  "33"^  Ave./Lyon  St./Molimo  Dr.  Sewer  Replacement"  to  replace  the  existing 
sewer  with  approximately  1,300  feet  of  12-inch,  15-inch  and  18-inch  diameter  vitrified  clay  pipe  (VCP) 
sewers  in  33"*  Avenue  from  Irving  Street  to  Judah  Street,  Lyon  Street  from  Hayes  Street  to  Grove  Street, 
and  Molimo  Drive  at  Bella  Vista  Way;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $298,450;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  Fund,  (5C/CPF/UNA, 
FAMIS  Project  No.  CENSR4SI2840);  now,  therefore,  be  it 

RESOLVED,  That  this  Conmiission  hereby  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW-116,  "33'^'*  Ave./Lyon  St./Molimo  Dr.  Sewer 
Replacement",  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


I  AN  a?  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0016 


WHEREAS,  On  July  8,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-105,  "Broderick/Fell/Sutter  Streets  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Broderick  Street  from  Page  Street  to  Oak  Street,  Fell  Street 
from  Laguna  Street  to  Octavia  Street  and  Sutter  Street  from  Octavia  Street  to  Gough  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  November  8,  1997;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  December  4,  1997;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Willie  Electric  Co.,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1 994  Sewer  Bond  (Fund  5C/CPF/UNA, 
FAMIS  Project  No.  CENSR4SI0640)  ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
ContractNo.  CW-105,  Broderick/Fell/Sutter  Streets  Sewer  Replacement,  in  the  amount  of  $279,450  to  Willie 
Electric  Co.,  Inc.  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of  JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 


01,00-86 


e 


WHEREAS,  On  June  10,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  RR-0002  (Job  Order  No.  1253N)  and  authorized 
advertising  for  proposals  to  replace  the  existing  sewer  on  12th  Street  between  Folsom  and  Harrison 
Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  October  11,  1997;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  November  6,  1997;  and 

WHEREAS,  K.J.  Woods  Construction,  Inc.  was  the  apparent  low  bidder;  however,  through  a 
bid  protest  by  A.  Ruiz  Construction  Co.,  the  apparent  second  low  bidder,  K.  J.  Woods  Construction 
was  disqualified  by  the  Human  Rights  Commission  due  to  the  inappropriate  use  of  deletable  bid  items 
to  satisfy  their  subcontracting  goals;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  A.  Ruiz  Construction  Co.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  A.  Ruiz  Construction  Co's  MBE  and  WBE  participation  has  been  approved  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  Sewer  R&R  Fund  (Fund  5C/CPF/R&R, 
FAMIS  Project  No.  CENRNRR86140);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  RR-0002  (Job  Order  No.  1253N),  "12th  Street  Sewer  Replacement"  in  the  amount  of 
$255,060.00  to  the  lowest  responsive  bidder  A.  Ruiz  Construction  Co. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 


r 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO.  98~0018 


WHEREAS,  On  November  4,  1997,  the  voters  of  San  Francisco  have  authorized  the  Public 
Utilities  Commission  to  issue  up  to  $304  million  in  water  revenue  bonds;  and 

WHEREAS,  In  November,  1994,  the  voters  of  San  Francisco  authorized  the  Public  Utilities 
Commission  to  issue  up  to  $146  million  in  sewer  revenue  bonds;  and 

WHEREAS,  Financial  advisory  services  are  necessary  to  support  financial  planning  and  debt 
issuances  of  the  Public  Utilities  Commission;  and 

WHEREAS,  Funds  are  or  will  be  made  available  from  the  annual  budget  and  from  bond  and 
commercial  paper  proceeds;  now,  therefore,  be  it 

RESOLVED,  The  Commission  hereby  authorizes  the  Finance  Bureau  to  advertise  for  financial 
advisory  services  to  support  water,  sewer,  and  Hetch  Hetchy  revenue  bond  issuances  and  provide  other 
financial  planning  services  with  a  contract  term  for  such  services  of  one  year  plus  two  one-year  options  at 
the  discretion  of  the  Commission.  ,  ■  , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0019 


WHEREAS,  On  November  4,  1997,  the  voters  of  San  Francisco  have  authorized  the  Pubhc 
Utilities  Commission  to  issue  up  to  $304  million  in  water  revenue  bonds;  and 

WHEREAS,  In  November,  1994,  the  voters  of  San  Francisco  authorized  the  Public  Utilities 
Commission  to  issue  up  to  $147  million  in  sewer  revenue  bonds;  and 

WHEREAS,  preliminary  analysis  indicates  that  using  commercial  paper  to  fund  up  to  $120 
million  in  annual  construction  costs  would  yield  annual  debt  service  savings  of  $200,000  to  $500,000;  and 

WHEREAS,  Underwriter  services  are  necessary  to  support  commercial  paper  debt  issuances  of  the 
Public  Utilities  Commission;  and 

WHEREAS,  Funds  for  commercial  paper  underwriting  services  will  be  provided  from  the 
proceeds  of  any  commercial  paper  sales;  now,  therefore,  be  it 

RESOLVED,  The  Commission  hereby  authorizes  the  Finance  Bureau  to  advertise  for  underwriter 
services  for  a  commercial  paper  program  to  support  construction  in  progress  funding  for  the  PUC  capital 
program. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JAN  2  7  1338 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0020 


WHEREAS,  The  City  is  mandated  in  their  Oceanside  and  Southeast  NPDES  permits  to  develop 
and  implement  pollution  prevention  strategies,  including  technical  outreach,  for  traditional  and  non- 
traditional  pollutants  sources.  These  non-traditional  sources  include,  but  are  not  limited  to,  dry  cleaners, 
automotive  dismanltlers,  automotive  repair  facilities  and  pest  control  applicators;  and 

WHEREAS,  Funding  is  available  BERM's  1997-98  operating  budget,  for  outside  consultants  to 
provide  these  professional  services;  and 

WHEREAS,  The  scope  of  work  will  include  studying  targeted  small  quantity  dischargers  to 
determine  the  significance  of  their  discharge,  develop  business  specific  water  pollution  prevention 
strategies,  and  finally,  conduct  voluntary  pollution  prevention  opportunity  assessments  for  targeted 
businesses  to  identify  and  implement  pollution  prevention  strategies;  and 

WHEREAS,  The  use  of  voluntary  water  pollution  prevention  opportunity  assessments  encourage 
businesses  to  implement  water  pollution  prevention  strategies  through  technical  outreach  without  the  need 
for  BERM  to  issue  resource  intensive  permits  requiring  periodic  monitoring,  inspection  and  sampling;  and 

WHEREAS,  BERM,  with  the  advice  of  the  Human  Rights  Commission,  has  set  a  30%  Minority 
Owned  Business  and  10%  Woman  Owned  Business  participation  goal  for  this  project;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  Public  Utilities  to 
advertise  a  Request  for  Proposal  for  consultant  services  to  study  and  minimize  pollutants  from  small 
quantity  dischargers  including,  but  not  limited  to  dry  cleaners,  pest  control  operators,  automotive 
dismanltlers  and  automotive  repair  facilities;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  request 
the  Controller  to  transfer  $80,000  from  object  035  into  object  027  to  fiind  the  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JAN  2  7  1938 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0021 


WHEREAS,  The  SWOO  hydraulics  and  design  require  reevaluation  to  optimize 
performance  and  determine  its  suitability  at  flow  rates  up  to  450  MGD;  and 

WHEREAS,  Lispection  of  the  active  SWOO  diffusers  is  required  to  determine 
operational  status  of  each  open  diffuser  and  to  confirm  if  port  cover  plates  are  properly  placed; 
and 

WHEREAS,  An  inspection  of  the  interior  of  SWOO  is  required  to  determine  if  sediment 
transport  and  accumulation  is  seasonal,  and  to  determine  whether  cleaning  of  accumulated 
sediment  is  required;  and 

WHEREAS,  Evaluation  of  the  projected  future  SWOO  conditions  is  requested  along  with 
a  maintenance  plan  for  future  inspections;  and 

WHEREAS,  The  NPOF  and  SEOF  hydraulics  and  design  require  revisiting  under 
existing  conditions  and  an  inspection  to  determine  the  condition  of  the  diffusers  as  well  as 
quantify  grit  accumulation;  and 

WHEREAS,  An  inspection  of  NPOF  and  SEOF  interior  and  exterior  is  recommended  to 
determine  whether  outfall  performance  is  degrading  as  time  passes;  and 

WHEREAS,  A  plan  to  clean  the  outfall  must  be  developed,  if  necessary;  and 

WHEREAS,  To  perform  these  tasks,  a  consultant  is  required  with  significant  expertise  in 
outfall  design  to  determine  future  SWOO,  NPOF  and  SEOF  requirements;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  the  UEB  to  issue  a  Request  for 
Proposals  for  the  wastewater  deep  water  outfalls  professional  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  i  a  m  9  7  iqqq 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  An  Agreement  between  the  San  Francisco  Water  Department  and  Westin  Engineering  Inc. 
(Consultant)  was  entered  into  on  May  11,  1992  to  develop  a  SCADA  system  Master  Plan  for  an  amount 
not  to  exceed  $637,548;  and 

WHEREAS,  Said  Agreement  was  subsequently  amended  for  the  Consultant  to  provide  detail  design  and 
bid  evaluation  services,  for  a  total  Agreement  cost  as  amended  to-date  of  $4,046,389  and  a  term  expiring 
on  January  15,  1998;  and 

WHEREAS,  The  departure  of  key  Consultant  personnel  combined  with  the  impact  of  phasing  the  design 
documents  have  resulted  in  a  five  (5)  month  delay  to  the  project  schedule;  and 

WHEREAS,  Said  Agreement  provides  the  City  with  the  option  to  amend  it  to  include  engineering 
services  during  the  construction  phase  of  the  project;  and 

WHEREAS,  In  order  to  facilitate  continuity  with  the  design,  staff  recommends  that  the  Consultant  be 
retained  to  provide  limited  but  necessary  engineering  services  during  construction;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Utilities  Engineering  Bureau  Manager  to  execute 
Amendment  No.  6  to  said  Agreement,  extending  the  term  of  this  Agreement  retroactively  by  one  hundred 
and  sixty  six  (166)  calendar  days  to  June  30,  1998,  with  no  increase  in  cost;  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  Utilities  Engineering  Bureau  Manager  to  negotiate 
with  Westin  Engineering  Amendment  No.  7  for  engineering  services  during  construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JAN  2  7  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0023 


WHEREAS,  By  Resolution  No.  89-0305  (November  11 ,  1989)  on  the  recommendation  of 
the  City  Attorney,  the  Public  Utilities  Commission  entered  into  a  contract  with  Jackson  Research 
Projects,  now  JRP  Historical  Consulting  Services  (JRP),  for  the  purpose  of  providing  profes- 
sional historical  consulting  and  archiving  services  related  to  the  Hetch  Hetchy  Project  and  for 
research  and  analysis  of  San  Francisco's  water  rights;  and 

WHEREAS,  By  Resolution  No.  96-0278  Commission  extended  the  contract  comple- 
tion date  to  December  31 ,  1997  in  response  to  requests  for  as-needed  work  and  other  tasks  as 
required  by  the  City  Attorney;  and 

WHEREAS,  The  City  Attorney  has  recommended  that  JRP  Historical  Consulting 
Services  be  retained  on  an  as-needed  basis  to  perform  historical  consulting  services  and 
research,  and  to  continue  maintaining  and  gathering  materials  related  to  the  history  of  Hetch 
Hetchy  Water  and  Power  and  the  San  Francisco  Water  Department  and  other  data  in  support 
of  water  rights  analyses;  and 

WHEREAS,  A  contract  extension  to  December  31 ,  1998  is  now  desired  with  a  contract 
increase  of  $35,000  to  cover  the  "as  needed"  work  to  be  completed  by  JRP;  and 

WHEREAS,  Funds  are  available  in  the  Hetch  Hetchy  operating  budget,  Professional 
Services;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  authorizes  a  one  year  extension  to  cover  the  as- 
needed  work  to  be  performed  by  JRP  Historical  Consulting  Services  during  1998  and  increase 
contract  funding  by  $35,000,  for  a  contract  total  not  to  exceed  $717,240  ;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  the  Eleventh  Amendment  to  the 
Agreement  with  JRP  Historical  Consulting  Services. 

H011410 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  2  7  1998 


Secretary,  Public  Utilities  Commission 
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Willie  L.  Brown,  Jr. 
MAYOR 
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Call  to  Order:         1:09  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Commissioner  Robert  K. 

Werbe,  Commissioner  Frank  L.  Cook 

Excused  -  Vice  President  Ann  Moller  Caen,  Commissioner  E. 
Dennis  Normandy 


Approval  of  Minutes 

There  were  no  minutes  submitted. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


Report  of  the  General  Manager 

a.      Update  on  Storm  Damage 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  gave  a  report  regarding 
the  storm  damage  on  PUC  properties.  He  stated  that  the  Crystal  Springs 
Reservoir  was  no  longer  on  24-hour  watch  as  its  water  level  had  stabilized. 
Staff  has  continued  to  monitor  the  status  of  the  slide  at  Polhemus  Road  and 
installed  equipment  to  keep  track  of  land  movement  in  the  area.  In  the  Coral 
Hollow  Road  area,  several  power  transmission  towers  were  undermined  due  to 
flash  flood  conditions.  Staff  is  estimating  the  costs  to  fix  the  damage. 

Mr.  Moran  commented  that  the  emergency  preparedness  plans  were  effective 
in  mobilizing  people  to  respond  to  these  emergency  situations  and  the  level  of 
communication  between  the  operating  and  support  divisions  was  remarkable. 


98-22 


b.       California  Department  of  Health  Services  Study  on  Trihalomethanes  and 
Miscarriages. 


Mr.  Moran  reported  that  staff  met  with  the  City's  Department  of  Public  Health 
concerning  a  study  prepared  by  the  California  Department  of  Health  Services 
which  stated  that  trihalomethanes  could  cause  miscarriages.  He  stated  that  he 
and  the  Director  of  the  Department  of  Public  Health  would  be  issuing  a  joint 
statement  regarding  this  matter.  Another  meeting  was  scheduled  between  the 
two  agencies  to  focus  on  the  chemical  aspect,  what  is  in  the  water  and  what  the 
City  can  do  about  assessing  any  health  risks. 


Public  Comments 
There  were  none. 


REGULAR 


Approving  a  Supplemental  Appropriation  of  $1 ,000,000  for  the  Sewer  Operations 
expansion  plan. 

President  Makras  asked  what  would  be  accomplished  if  $1  million  were  to  be  spent  on 
this  project.  Tony  Flores,  Manager  of  Sewer  Operations,  responded  that  the  funds 
requested  would  address  the  ongoing  concerns  of  San  Francisco  residents  regarding 
odor  problems,  assess  the  conditions  of  the  sewer  systems  and  help  increase  the 
level  of  service  to  sewer  customers. 

President  Makras  directed  staff  to  present  the  overall  picture  of  the  Sewer  Operations 
expansion  plan  at  the  time  when  the  next  phase  of  the  project  is  presented  to  the 
Commission. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  adopt  Item  9, 
passed  (3-0)  unanimously. 

Resolution  No.  98-0024:    Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Supplemental  Appropriation  reappropriating 
$1 ,000,000  to  fund  the  Pre-Program  Phase  of  Sewer 
Operations  expansion  plan. 
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10.     Requesting  the  Controller  to  reallocate  $4,634,488  in  the  PUC  department  budgets. 

President  Makras  requested  staff  to  report  to  the  Commission  regarding  the  use  of 
overtime  and  the  existing  program  for  managing  its  use. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  10; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0025:    Authorizing  the  General  Manager  of  Public  Utilities  to 

request  the  Controller  to  reallocate  $4,634,488  in  the  PUC 
department  budgets  to  reflect  the  planned  use  of  these 
funds. 


CONSTRUCTION  CONTRACTS 


President  Makras  recommended  taking  Items  11,12  and  13  as  consent  items. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Items  11,12 
and  13,  passed  (3-0)  unanimously. 

11.    Resolution  No.  98-0026:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-117, 
Deming/Farnsworth/O'Farrell/lron/Clayton  Sewer 
Replacement,  and  authorizing  advertisement  for  proposals. 


12.    Resolution  No.  98-0027: 


13.    Resolution  No.  98-0028: 


Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
102,  Pacific  Avenue  Sewer  Replacement,  in  the  amount  of 
$123,045  to  JMB  Construction  Inc. 

Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
114,  Church/Folsom/Harper  Streets  Sewer  Replacement, 
in  the  amount  of  $305,01 0  to  Ranger  Pipelines,  Inc./ 
A.  Answer  Inc.,  JV. 


14.    Awarding  San  Francisco  Water  Department  Contract  WD-2219,  Pulgas  Pump  Station 
Valves  in  the  amount  of  $242,000  to  E.  Mitchell,  Inc. 

Moved  by  President  Makras,  seconded  by  Commissioner  Werbe,  to  continue  Item  14 
to  the  call  of  the  Chair,  passed  (3-0)  unanimously. 
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CLOSED  SESSION 


15.    Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 


16.    Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  1:45  p.m.  to  2:30  p.m.  to 
discuss  the  following  matters: 


17.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Ric  Craig,  et.al.  vs.  CCSF,  etal.,  San  Francisco  Superior  Court 

No.  988226. 

No  action  was  taken. 


18.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b)(c): 
Anticipated  Litigation:   Regarding  Sunol  Erosion  Claim. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  issue  land 
permits  for  remedial  work;  passed  (3-0)  unanimously. 

Resolution  No.  98-0029:       Authorizing  the  Manager  of  the  Water  Supply  &  Treatment 

Division  to  issue  land  use  permits  at  no  cost  on  an 
emergency  basis  for  remedial  work  by  other  parties 
involving  the  City's  property  at  the  Arroyo  de  la  Laguna  in 
the  Town  of  Sunol. 


19.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during  the 
Closed  Session. 
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20.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  not  to  disclose  the 
discussion  during  the  Closed  Session;  motion  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:  2:31P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0024 


WHEREAS,  Currently,  the  city's  sewer  division  works  on  a  reactive  basis,  spending  85% 
of  resources  responding  to  flooding,  voids  or  cave  ins;  and 

WHEREAS,  In  addressing  this  problem,  the  Public  Utilities  Commission  approved 
$1,000,000  in  Clean  Water's  1997-98  operating  budget;  and 

WHEREAS,  The  Clean  Water  Program  -  Sewer  Operations  Division  needs  to  reallocate 
approved  funding  to  implement  Pre-Program  activity;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  reappropriating  $1,000,000  to  support 
Clean  Water  -  Sewer  Operations  Pre-Program  start  up  costs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 


FEB  1 7  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

98--0025 

RESOLUTION  NO.  " 


WHEREAS,  Historically  the  PUG  departments  have  funded  their  operations  through  the 
operating  budget  and  facilities  maintenance  projects,  and 

WHEREAS,  During  the  1 997-98  budget  discussions  with  the  Mayor's  staff  this  issue  was 
raised  and  it  was  agreed  that  the  funding  for  facilities  maintenance  projects  would  be  merged 
into  the  operating  budget;  and  - 

WHEREAS,  Due  to  budgetary  time  constraints  project  funding  was  allocated  and 
appropriated  in  the  operating  budgets  to  the  following  five  categories;  salaries,  fringe  benefits, 
current  expenses,  materials  and  supplies  of  services  of  other  departments;  and 

WHEREAS,  There  is  the  need  to  reallocate  $4,634,488  to  budget  categories  to  reflect 
how  the  money  is  actually  spent;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  request  the 
Controller  the  transfer  of  funds  for  CDD,  Water  Supply,  Hetch  Hetchy,  General  Manager  and 
BERM  as  detailed  in  Attachments  1  and  2. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  FEB  17  1998 


Secretary,  Public  Utilities  Commission 
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Attachment  2 
1997-98  Budget  Reallocation 
Equipment  Detail 


jPivision  :       jCount  jAmount  jTitle  | 
jWater  Supply  ;  ; 

: 1        3I    45^000  =6'' Diesel  i^w^^ 
i j        21      5^000  IS"  Centrifu^ 

! i 51 40^000  jCompu^  1 

i  i  41  i  79,066  iRemote  Monitoring  Units 

i  15:  60,710  i Laptop  Computers 

I I  4} l  iisoo  lvacuums  &  N^^ 

i  1  if  7,666  jDigitai  View  Camcorder 

I  :  i  i  2,806  iElectronic  Data  Loggers 

i F  2I  3^066  ]Probes&Rem^ 
I I if 14^666'  l/ajtOCAD  Sta  j 
j j 2} 12^469  jSoftdesk  Suive^ 

I j TI 4^o66']m  Scope"! i 

I  I        if    46^066  jCis  Support 

j ] I'l 49^600  IWeathef  Static^ j 

=  i i'l i5i'666']shu^86"'l I 

5i     9,666  i Emergency  Generators 
1 j il 84i266'lMuiti  Bmsh'Cu^^  | 
jTotai'Suppiy '"] 89T  492^879  ] 

|GM  \        il 8^666  iMuiti  Med 

I  j 21 6^066  iDesktop  Com  i 

j  ! T| 2^b66'|Fax j j 

j j  4I lei^bod'i i i 

J  <  «  >  t  )  

Grand  total 93  "  508^879 

*  First  installment  of  a  three  year  lease/purchase. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0026 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-1 17,  "Deming  /  Famsworth  /  O'Farrell  /  Iron  /  Clayton  Sewer  Replacement"  to  replace 
the  existing  8-inch,  12-inch,  15-inch  and  18-inch  diameter  sewers  with  12-inch,  15-inch  and  18-inch 
diameter  VCP  sewers  in  Deming  Street  from  Uranus  Terrace  to  Clayton  Street,  O'Farrell  Street  from 
Masonic  to  Anza  Vista  Avenues  and  Clayton  Street  from  Iron  Alley  to  100  feet  Northwesterly,  and  line 
the  existing  12-inch  and  15-inch  diameter  sewers  with  12-inch  and  15-inch  outside  diameter  lining 
materials  in  Famsworth  Lane  from  Willard  Street  to  Edgewood  Avenue  and  Iron  Alley  from  Clayton  Street 
to  Corbett  Avenue;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer' s  Estimate  for  this  Contract  is  $3 1 8,395.00;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund,  under  Job  Order  No.  1 548N 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4S 12740);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Utilities 
Engineering  Bureau  CW-1 17,  "Deming  /  Famsworth  /  O'Farrell  /  Iron  /  Clayton  Sewer  Replacement"  and 
authorizes  the  Bureau  of  Engineering  to  advertise  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

 FCD  1 7  1998  • 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0027 


WHEREAS,  On  November  25,  1997,  the  Public  Utilities  Commission  approved  the  fmal  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-102,  "Pacific  Avenue  Sewer  Replacement" 
to  replace  the  existing  sewer  in  Pacific  Avenue  from  Grant  Avenue  to  Stockton  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  December  20,  1997;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  January  22,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  JMB  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  under  Job  Order  No.  149 IN 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4Sn840) ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-102,  Pacific  Avenue  Sewer  Replacement,  in  the  amount  of  $123,045  to  JMB  Construction, 
Inc.  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


FEB  1 7  1998 


Secretary,  Public  Utilities  Commission 


^  ^>  y  «^  g  0 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 

98-0028 


RESOLUTION  NO. 


WHEREAS,  On  October  14,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  Specification  No.  CW-1 14,  "Church/Folsom/Harper 
Streets  Sewer  Replacement";  and 

WHEREAS,  The  Contract  was  advertised  on  November  29,  1997;  and 

WHEREAS,  Ten  bids  were  received  and  opened  publicly  on  January  8,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Ranger  Pipelines  Inc.  /  A.  Answer  JV  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  R&R  Fund  from  Job  Order  No.  1460N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR9 1 340);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  "Church/Folsom/Harper  Streets  Sewer  Replacement",  in  the  amount  of  $305,010.00  to  Ranger 
Pipelines  Inc.  /  A.  Answer  JV  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   FEB  1  T  i998  


Secretary,  Public  Utilities  Commission 


1  J\i'^i3^  jf- 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0929 


RESOLUTION  NO. 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  owns  a  portion  of  land  on 
Arroyo  de  la  Laguna  in  the  Town  of  Sunol;  and 

WHEREAS,  Recent  earth  movement  above  the  City's  land  has  jeopardized  the  stability 
of  the  property  owned  by  Tom  Harlan  and  the  town  school;  and 

WHEREAS,  It  may  be  necessary  in  the  event  of  further  earth  movement  to  permit  other 
parties  to  access  the  City's  property  to  perform  stabilization  work  in  order  to  protect  public  and 
private  property  from  further  damage;  and 

WHEREAS,  It  is  in  the  City's  interest  to  permit  such  emergency  work  to  take  place;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of  the  Water  Supply  and 
Treatment  Division  to  issue  land  use  permits  at  no  cost  on  an  emergency  basis  for  remedial  work 
by  other  parties  involving  the  City's  property  at  the  Arroyo  de  la  Laguna  in  the  Town  of  Sunol; 
and  be  it 

FURTHER  RESOLVED,  That  such  authority  should  be  granted  only  upon  the  receipt  of 
sufficient  hold  harmless  agreement(s)  approved  by  the  City  Attorney. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   pgg  1  7  1998  


Secretary,  Public  Utilities  Commission 


( 


il 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

February  24, 1998 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

Victor  G.  Makras,  President 
Ann  Moller  Caen,  Vice  President 
E.  Dennis  Normandy 
Robert  K.  Werbe 
Frank  L.  Cook 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 

Hetch  Hetchy 

Clean  Water  Program 


Commercial  Land  Management 
Customer  Service 

Engineering  and  Construction  Management 
Environmental  Regulation  and  Management 
Finance 

Information  Systems 

Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 

Water  Pollution  Control 

Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


98-27 


Call  to  Order:         1:10  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Robert 
K.  Werbe,  Commissioner  Frank  L.  Cook 


Approval  of  Minutes 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  approve 
the  Minutes  of  the  Regular  Meeting  of  January  27,  1998;  passed  (5-0)  unanimously. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


Report  of  the  General  Manager 

a.  Storm  Damage 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  staff  had 
resolved  the  turbidity  issue  at  the  Harry  Tracy  Water  Treatment  Plant  and  the 
concerns  about  the  overflow  into  San  Mateo  Creek.  Mr.  Moran  reported  that 
staff  is  currently  dealing  with  stabilizing  a  section  of  the  Crystal  Springs  Bypass 
Pipeline  under  Polhemus  Drive  that  was  buried  under  a  mudslide.  He  showed 
maps  of  the  Crystal  Springs  Bypass  and  the  water  distribution  system  in  the 
Peninsula.  He  said  staff  was  working  with  San  Mateo  County  in  detennining 
the  appropriate  action  to  stabilize  the  area. 

b.  Communications  Plan  Update 

Mr.  Moran  suggested  continuing  staffs  report  regarding  the  Communications 
Plan  due  to  time  constraint.  Commissioner  Normandy  reported  on  the  Mayor's 
Cultural  and  Trade  Mission  trip  to  Manila  wherein  three  PUC  Commissioners 
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went.  He  noted  that  the  trip  was  substantive.  He  stated  that  the  Mayors  of  San 
Francisco  and  the  City  of  Manila  signed  a  Memorandum  of  Understanding  to 
share  technological  resources.  Tim  Dayonot  distributed  copies  to  the 
Commissioners  of  the  brochure  that  was  given  out  during  the  trip.  The 
brochure  contained  information  about  services  that  PUC  could  provide  at  a  fee. 


c.      Other  Reports 

Mr.  Moran  reported  that  PUC  was  awarded  with  the  "1997  Infrastructure  Award" 
by  the  American  City  &  County  Magazine.  Michelle  Pla  stated  that  the  award 
was  given  to  PUC  for  completing  the  construction  of  a  major  public  works 
infrastructure  project,  which  was  the  wastewater  treatment  facility,  and  for 
complying  with  all  the  regulatory  permit  requirements. 

Mr.  Moran  announced  the  appointment  of  Carolyn  Olsen  as  the  Assistant 
General  Manager  for  Operations.  Ms.  Olsen  will  start  on  March  9,  1998. 

Mr.  Moran  reported  that  he  attended  a  public  meeting  initiated  by  the  Mayor's 
Office  on  how  the  City  government  is  doing.  The  meeting  was  held  at  the 
Southeast  Community  Center  facility.  PUC  issues  that  were  raised  during  the 
meeting  were  flooding,  mosquitoes,  odors,  and  street  lighting.  The  public 
expressed  interests  in  expanding  the  pre  apprenticeship  program,  building  a 
crosstown  tunnel  and  public  acquisition  of  PG&E's  power  plants  in  the  City. 


8.      Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  were  none. 


REGULAR 


9.      To  consider  joining  with  a  strategic  partner  to  pursue  power  business  opportunities 
presented  by  electric  utility  deregulation. 

Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  gave  a 
presentation  using  electronic  media  regarding  various  business  opportunities  brought 
about  by  electric  utility  deregulation.  He  presented  staffs  recommendations  which 
include  buying  the  Hunters  Point  and  Potrero  power  plants,  exploring  community 
aggregation,  and  obtaining  strategic  partners.  He  discussed  the  risks  and  barriers  for 
municipalities  getting  into  a  competitive  market  and  how  strategic  partners  could  be 
utilized  to  mitigate  the  risks  to  the  City.  The  strategic  partners  would  develop  a 
business  plan,  develop  and  negotiate  bids  for  power  plants,  raise  capital,  and  provide 
technical  assistance  to  staff. 
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The  following  individuals  commented  in  favor  of  buying  the  Hunters  Point  and  Potrero 
power  plants:  Catherine  Mahanpour,  Golden  Gate  University  Environmental  Law  & 
Justice  Clinic  representing  the  Southeast  Alliance  for  Environmental  Justice;  Alex 
Lantsberg,  representing  the  Southeast  Alliance  for  Environmental  Justice;  and  Ena 
Aguirre,  a  resident  of  Bayview  Hunters  Point.  Mr.  Doug  Boccignone,  Director  of 
Marketing  for  Electric  Clearing  House,  commented  in  support  of  joining  a  strategic 
partner.  Julia  Peters,  representing  the  American  Local  Power  Project,  commented  in 
favor  of  exploring  community  aggregation. 

Savannah  Blackwell  of  the  Bay  Guardian,  spoke  about  a  comment  made  by  Senator 
Steve  Peace  during  a  forum  regarding  electric  deregulation  that  Assembly  Bill  1890 
was  not  intended  to  increase  the  competition  in  California  for  energy  services  but  to 
keep  big  industrial  consumers  from  leaving  the  grid. 

Lisa  Gallina  announced  that  the  Board  of  Supervisors  would  address  this  matter  on 
March  4,  1998  and  the  California  Public  Utilities  Commission  would  hold  a  public 
meeting  in  Hunters  Point  on  March  10,  1998. 

In  response  to  Commissioner  Werbe's  question  regarding  the  rationale  for  buying 
obsolete  power  plants,  Mr.  Klein  stated  that  if  the  City  buys  the  plants,  we  would  own 
the  air  quality  emission  from  the  plants,  own  the  power  market  at  that  time,  and  could 
prevent  other  companies  from  building  another  power  plant  so  that  we  could  later  build 
a  more  efficient  plant  that  would  achieve  the  most  economic  benefit  for  the  City  and 
provide  less  environmental  effect  to  the  community. 

President  Makras  stated  that  he  was  opposed  to  staffs  recommendation  as  he  did  not 
see  the  economic  advantage  of  the  recommendations  and  he  did  not  want  to  put  the 
City's  treasury  at  risk.  He  opposed  entering  into  a  partnership  to  buy  these  two  power 
plants  as  they  are  old  and  environmentally  unsafe.  He  stated  that  he  would  like  to 
maintain  the  distribution  system  as  it  would  provide  a  revenue  stream  without  investing 
$400  million. 

Commissioner  Normandy  stated  that  he  was  in  favor  of  the  resolution  so  that  staff 
could  obtain  more  concrete  facts  and  the  strategic  partner  could  develop  a  business 
plan  to  find  out  whether  buying  these  power  plants  would  be  a  smart  decision  to 
pursue.  He  stated  that  he  himself  did  not  want  to  put  the  City's  money  at  risk.  He 
added  that  staff  had  taken  a  position  that  purchasing  the  plants  has  benefits  and  that 
comments  from  the  speakers  indicated  support  in  purchasing  the  power  plants. 

Commissioner  Werbe  stated  that  he  was  opposed  to  staffs  recommendation  as  it  is 
not  PUC's  business  to  buy  or  build  power  plants.  He  suggested  waiting  for  other 
agencies  to  provide  PUC  with  additional  information. 

Commissioner  Cook  expressed  support  of  the  resolution.  He  stated  that  the 
resolution  would  allow  staff  to  explore  additional  facts  that  the  Commission  could  use 
in  making  its  decision. 
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Commissioner  Caen  expressed  her  concern  about  environmental  issues  raised  by  the 
speakers.  She  stated  that  she  would  like  to  get  input  from  the  public  as  to  their 
perception  of  staffs  recommendation. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen  to  reject  staffs 
proposal  to  pursue  a  Strategic  Partner;  passed  (3-2).  Commissioners  Makras,  Caen 
and  Werbe  voted  aye,  Commissioners  Normandy  and  Cook  voted  no. 

Resolution  No.  98-0030:    Rejecting  staffs  recommendation  to  pursue  a  Strategic 

Partner  for  the  purpose  of  purchasing  PG&E  Hunters  Point 
and  Potrero  power  plants  and  providing  aggregation 
services. 

10.     Adopting  the  1998-99  PUC  Capital  Improvement  Program. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
10;  passed  (5-0)  unanimously. 

Resolution  No.  98-0031:    Adopting  the  proposed  1998-99  PUC  Capital  Improvement 

Program  for  Hetch  Hetchy  Water  and  Power,  Water,  and 
Clean  Water  enterprises. 


11.     Discussion  of  a  policy  proposed  by  the  Residential  User  Appeals  Board  (RUAB) 
concerning  the  up  sizing  of  service  piping  and  meters. 

John  P.  Mullane,  Manager  of  Customer  Service  Bureau,  reported  that  the  Residential 
User  Appeals  Board  (RUAB)  recommended  upsizing  of  service  piping  and  meters  at 
the  time  of  meter  replacement  or  service  renewal.  A  member  of  the  Board  claimed 
that  existing  meters  were  not  the  appropriate  size  and  not  recording  the  full  amount  of 
water  used  and  therefore  the  City  was  losing  revenues  on  water  and  sewer  use. 

Mr.  Mullane  recommended  initiating  a  pilot  program  within  a  six  to  eight-month  period 
to  determine  whether  a  policy  of  upsizing  service  piping  and  meters  should  be 
implemented. 

Nathan  Rather  commented  in  support  of  staffs  recommendation. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  direct  staff 
to  develop  a  pilot  program  within  a  six  to  eight-month  period  to  demonstrate  the 
effectiveness  of  the  project  and  report  to  the  Commission  about  staffs  findings; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0032:    Directing  staff  to  proceed  with  a  pilot  program  within  six  to 

eight  months  and  report  their  findings  to  the  Commission. 
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12.     Authorizing  the  Southeast  Community  Facility  Commission  to  mai<e  administrative 
decisions  concerning  the  operation  and  management  of  the  Southeast  Community 
Center  Facility. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe,  to  continue 
Item  12  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


LEASES  AND  PERMITS 


13.  Authorizing  the  Larvan  Properties'  assignment  of  its  SFPUC  Parking  and  Landscaping 
lease  to  MELP,  VII,  L.P.,  relating  to  .346  acres  of  Public  Utilities  Commission  land  on  a 
portion  of  Parcel  144  of  Bay  Division  Pipe  Line  Nos.  3  and  4  right  of  way  in  Santa  Clara, 
California. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  13; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0033:      Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Consent  to  Assignment,  Consent  to  a  leasehold 
Deed  of  Trust,  Lessor  Consent  and  Estoppel  and  an 
Amendment  to  the  Lease  in  connection  with  Larvan 
Properties'  assignment  of  its  SFPUC  Parking  and 
Landscaping  lease  to  MELP  VII,  L.P.,  Assignee,  relating  to 
.346  acres  of  Public  Utilities  Commission  land  located  on  a 
portion  of  Parcel  144  of  Bay  Division  Pipe  Line  Nos.  3  and 
4  right  of  way  in  Santa  Clara,  California. 


CONSTRUCTION  CONTRACTS 


14.  Awarding  Utilities  Engineering  Bureau  Contract  No.  CW-104. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen,  to  adopt  Item  14; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0034:      Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
104,  California  Street/24th  Avenue  Sewer  Replacement,  in 
the  amount  of  $1 57,450  to  the  lowest  bidder,  Harty 
Pipelines,  Inc. 
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CLOSED  SESSION 

15.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

16.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  3:17  p.m.  to  5:10  p.m.  to 
discuss  the  following  matters: 

17.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Ric  Craig,  et.al.  vs.  CCSF,  et.al.,  San  Francisco  Superior  Court 

No.  988226. 

No  action  taken. 

18.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Regarding  the  Bay  Area  Water  Users  Association  arbitration 

claim. 

No  action  taken. 

19.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 

Existing  Litigation:       Hefter  vs.  CCSF 

Alameda  County  Superior  Court  No.  786568 

No  action  taken. 
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20.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 


Existing  Litigation:       Claimant:  California  State  Automobile  Association,  subrogee  of 

Dennis  Ming,  Claim  No.  96W6050. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  approve  a 
settlement  for  Item  20;  passed  (5-0)  unanimously. 

Resolution  No.  98-0035:    Recommending  to  the  Board  of  Supervisors  a  settlement  in 

the  claim  of  California  State  Automobile  Association, 
subrogee  of  Dennis  Ming,  Claim  No.  96W6050. 


21.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       1)  Electric  Restructuring  Hearings  before  the  California  Public 

Utilities  Commission. 

2)  Electric  Restructuring  Hearings  before  the  Federal  Energy 
Regulatory  Commission. 

No  action  was  taken. 


22.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:   As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property  on 

Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Ambrose/Nelson/Lymburn/Thompson 

City  of  Pleasanton 
Under  Negotiations:     Terms  and  Conditions 

No  action  was  taken. 

Commissioner  Caen  was  excused  at  5:00  p.m. 

The  Public  Utilities  Commission  reconvened  in  an  open  session. 

23.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 
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24.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 


Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:         5:12  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0030 


WHEREAS,  Hetch  Hetchy's  power  revenues  are  a  significant  asset  for  the  City  &  County  of  San 
Francisco;  and 

WHEREAS,  Electric  utility  deregulation  is  a  potential  threat  to  that  revenue  stream;  and 
WHEREAS,  Electric  utility  deregulation  can  present  new  business  opportunities  for  Hetch  Hetchy; 

and 

WHEREAS,  Staff  and  the  Commission  have  been  following  closely  the  evolution  of  deregulation  and 
its  implications  on  Hetch  Hetchy's  power  revenues;  and  ^ 

WHEREAS,  Session  #8  in  August  of  1997  identified  a  number  of  strategic  options  for  further 
consideration;  and. 

WHEREAS,  Staff  has  been  actively  evaluating  the  various  strategic  options  since  then;  and 

WHEREAS,  The  Commission  has  taken  public  testimony  and  discussed  the  results  of  those  follow 
on  activities;  and 

WHEREAS,  It  is  staffs  recommendation  that  because  the  potential  benefits  are  significant  it  would 
be  appropriate  to  more  fully  explore  the  risks  and  benefits  of  the  strategic  options  of  acquiring  the  Hunters 
Point  and  Potrero  power  plants  and/or  providing  aggregation  services  for  San  Francisco;  and 

WHEREAS,  Assumption  of  the  risks  associated  with  either  of  these  potential  ventures  are  inconsistent 
with  a  Municipal  Government;  and 

WHEREAS,  Private  firms  acting  as  "Strategic  Partners"  to  municipal  utilities  have  provided  valuable 
services  including  the  assumption  of  risk  in  these  kinds  of  projects;  and 

WHEREAS,  Staff  recommends  that  the  Commission  authorize  the  staff  to  proceed  to  find  a  Strategic 
Partner,  jointly  develop  a  business  plan  for  these  opportunities  and  return  to  the  PUC  for  review  and  approval 
prior  to  implementation;  now,  therefore,  be  it 

RESOLVED,  That  after  considering  the  proposal  presented  by  staff  and  receiving  public  comments, 
this  Commission  hereby  rejects  the  staff  recommendation  to  pursue  a  Strategic  Partner  for  the  purpose  of 
purchasing  the  PG&E  Hunters  Point  and  Potrero  power  plants  and  providing  aggregation  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   FEB24  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0031 


WHEREAS,  The  Public  Utilities  Commission  has  considered  the  proposed  1998-99  PUC 
Capital  Improvement  Program  for  the  Hetch  Hetchy  Water  and  Power,  Water,  and  Clean  Water 
enterprises,  which  includes  126  projects  at  a  total  cost  of  $175,297,000  ;  and 

WHEREAS,  The  proposed  1998-99  PUC  Capital  Improvement  Program  is  in  conformance 
with  the  Ten- Year  Capital  Improvement  Program  for  the  Public  Utilities  Commission  through  2008; 
and 

WHEREAS,  Funding  sources  for  the  1998-99  PUC  Capital  Improvement  Program  include 
annual  enterprise  revenues  from  Hetch  Hetchy  Water  and  Power,  Water,  and  Clean  Water;  1988  Clean 
Water  Bonds  A  and  B;  1994  Clean  Water  Bonds;  and  1998  Safe  and  Reliable  Water  System  Bonds 
(Propositions  A  and  B);  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  proposed  1998-99  PUC  Capital 
Improvement  Program  for  the  Hetch  Hetchy  Water  and  Power,  Water,  and  Clean  Water  enterprises 
for  a  total  amount  of  $175,297,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   FEB  2  4  1998  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
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RESOLUTION  NO. 


WHEREAS,  The  Sewer  Service  Charge  Residential  Users  Appeal  Board  recommended  that  the 
Public  Utilities  Conmiission  consider  a  procedure  for  upsizing  of  service  piping  and  meters  at  the  time  of 
meter  replacement  or  service  renewal;  and 

WHEREAS,  The  Commission  considered  the  recommendation  at  its  February  24,  1998  meeting; 

and 

WHEREAS,  There  is  insufficient  data  for  development  of  procedures,  analysis  of  costs  related  to 
upsizing  of  meters  and/or  services,  and  potential  revenue  loss  and  recovery;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  directs  staff  to  undertake  a  six  to  eight  month  pilot  program 
and  to  report  the  findings  to  the  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  PEB  2  41998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.         ^  8-0933 


WHEREAS,  The  City  and  County  of  San  Francisco,  acting  by  and  through  this 
Commission,  currently  leases  for  parking  purposes  approximately  .346  acres  of  land  to 
Larvan  Properties,  a  General  Partnership  ("Tenant"),  pursuant  to  a  forty  (40)  year 
ground  lease  dated  July  26,  1977  (the  "Lease"),  which  Lease  expires  July  31,  2017;  and 

WHEREAS,  In  connection  with  the  sale  of  Tenant's  adjacent  property.  Tenant  has 
requested  a  (i)  Consent  to  Assignment  to  MELP  VII,  L.P.,  a  California  limited 
partnership  ("Assignee");  (ii)  Consent  to  a  Leasehold  Deed  of  Trust  and  Estoppel;  and 

WHEREAS,  The  Lease  currently  provides  that  the  base  rental  will  be  increased 
or  decreased  every  five  (5)  years  in  accordance  with  any  increase  in  the  Consumer 
Price  Index,  and  Assignor  has  agreed  to  an  amendment  of  Lease  to  (i)  increase 
monthly  rental  to  reflect  Fair  Market  Rental  at  $1,446.92/mo.  ($17,363.00/yr.)  with 
annual  adjustments  based  on  any  increase  of  the  Consumer  Price  Index  (CPI);  (ii) 
include  the  Domestic  Partners  Equal  Benefits  Ordinance;  (iii)  include  the  Pesticide 
Ordinance;  provided,  however,  the  SFPUC  will  consent  to  not  unreasonably  withhold 
any  future  assignments  or  subletting;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  to 
execute  a  Consent  to  the  Assignment,  Consent  to  a  Leasehold  Deed  of  Trust  and 
Estoppel,  and  an  Amendment  to  the  Lease;  and,  be  it 

FURTHER  RESOLVED,  That  any  and  all  acts  previously  performed  by 
employees  of  the  City  and  County  of  San  Francisco  in  furtherance  of  the  above 
resolutions  are  hereby  ratified  and  confirmed. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0934 


WHEREAS,  On  September  23,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-104,  "California  Street/24*  Avenue  Sewer 
Replacement"  to  replace  the  existing  sewers  in  California  Street  from  10*  Avenue  to  1 1*  Avenue  and  24* 
Avenue  from  California  Street  to  Clement  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  December  8,  1997;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  January  22,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Harty  Pipelines,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  under  Job  Order  No.  1488N 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI2040) ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-104,  Califomia  Street/24*  Avenue  Sewer  Replacement,  in  the  amount  of  $157,450  to  Harty 
Pipelines,  Inc.  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregomzjesolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


Resolution  No.  98-0935 


RESOLVED,  That  on  recommendation  of  the  Director  of 
Public  Utilities,  the  Deputy  Director  of  Finance,  Administration 
and  Personnel,  and  the  City  Attorney,  this  Commission  hereby 
recommends  that  the  Board  of  Supervisors  resolve  and  settle  the 
claims  listed  below  on  the  term  specified  below. 


Case  Name  Case  Number  Amount 


CSAA  Subrogee  of  Sandra  Ming  $7,64  0.33 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEB  2  4 1998 


at  its  meeting  of 


Secretary,   Public  Utilities  Commission 
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1.       Call  to  Order:         6:02  P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Frank 
L.  Cook 

Excused  -  Commissioner  Robert  K.  Werbe 


CLOSED  SESSION 


3.      Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


4.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (4-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  6:04  p.m.  to  7:12  p.m.  to 
discuss  the  following  matters: 


5.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code 
Section  54956.8: 

As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property 
on  Bernal  Avenue  in  Alameda  County. 
Ambrose/Nelson/Lymburn/Thompson 
City  of  Pleasanton 
Terms  and  Conditions 

No  action  was  taken. 


Commissioner  Caen  was  excused  at  6:40  p.m.. 


Anticipated  Litigation 
Property: 

Parties  Negotiating: 
Under  Negotiations: 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 
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6.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  no  actions  were  taken 
during  the  Closed  Session. 

7.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:         7:14  P.M. 

Romaine  A.  Boldridge 
Secretary 
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Call  to  Order:         1:05  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Frank 
L.  Cook 

Commissioner  Robert  K.  Werbe  arrived  at  1:35  p.m. 


Approval  of  Minutes 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook,  to  approve  the 
Minutes  of  the  Special  Meeting  of  February  17,  1998;  passed  (4-0)  unanimously. 


Communications 

Commissioner  Normandy  requested  a  copy  of  staff's  response  to  Senator  Quentin 
Kopp's  letter  dated  January  10,  1998. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Normandy  requested  staff  to  give  a  presentation  to  the  Commission 
regarding  community  aggregation  at  the  next  PUC  meeting. 


Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


Report  of  the  General  Manager 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  introduced  Ms.  Carolyn  Olsen, 
who  was  appointed  as  the  Assistant  General  Manager  for  Operations  and  Ms.  Dorothy 
Bowman  who  was  appointed  as  the  new  Director  of  the  Bureau  of  Personnel  & 
Training. 

a.      Polhemus  Road/Crystal  Springs  Bypass  Pipeline  Update. 

Robert  T.  Cockburn,  Manager  of  the  Utilities  Engineering  Bureau,  showed 
maps  and  photos  of  Polhemus  Drive  in  San  Mateo  County  where  a  portion  of 
the  Crystal  Springs  Bypass  pipeline  was  buried  under  a  mudslide.  Mr. 
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Cockburn  reported  that  staff  would  procure  materials  to  stabilize  the  slide  and 
divert  water  runoff  to  prevent  the  slide  from  moving  the  pipe.  Staff  would 
initiate  a  contract  to  repair  the  pipeline. 

b.      Communications  Plan  Update 

Mr.  Timothy  Dayonot,  Manager  of  Government  &  Public  Affairs,  reported  that 
the  Community  for  Better  Environment  held  a  press  conference  on  February 
25,  1998  outside  the  PUC  office  to  voice  their  concerns  regarding  discharges  of 
bacteria  and  other  toxic  materials  in  the  bay.  Mr.  Dayonot  stated  that 
representatives  of  the  organization  presented  sacks  of  cards  from  concerned 
citizens  expressing  their  views  regarding  the  environmental  conditions  in  the 
Bay.  Mr.  Dayonot  and  Michelle  Pla  of  the  Clean  Water  Program  were 
interviewed  by  the  news  media  on  this  issue. 

Note:  Commissioner  Werbe  arrived  during  the  discussion  of  this  item. 

Mr.  Dayonot  gave  a  report  using  electronic  slides  regarding  the  status  of  the 
Coordinated  Comprehensive  Communications  Program.  Mr.  Dayonot 
discussed  the  projects  that  were  completed  or  scheduled  to  be  completed  in 
fiscal  year  1997-98.  He  noted  that  the  projects  were  initiated  with  no  additional 
funds  or  additional  staff.  He  distributed  a  copy  of  the  PUC  annual  report  for 
fiscal  year  1 996-97  to  the  Commission. 

Commissioner  Normandy  directed  staff  to  return  to  the  Commission  with  a 
recommendation  on  how  additional  staff  could  be  provided  to  support  the 
expanding  communications  program. 

Art  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association,  asked 
about  the  source  of  funding  for  the  communications  program.  He  urged  staff  to 
include  the  suburban  customers  when  preparing  informational  materials  on 
issues  that  affect  suburban  customers.  He  said  they  would  be  glad  to 
participate  in  funding  informational  projects  if  BAWUA  could  benefit  from  them. 

0.       Reschedule  April  14^^  meeting  to  April  7,  1998. 

The  Commission  agreed  to  cancel  the  April  14**^  meeting  due  to  the  "Mayor's 
Summit  for  Women"  scheduled  on  the  same  day.  A  special  meeting  of  the 
PUC  would  be  held  on  April  7, 1 998  at  1 :00  p.m.. 
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Public  comments  on  matters  that  were  not  on  today's  agenda. 

Sheila  Barry,  Watershed  Management  Specialist  with  the  Alameda  County  Resource 
Conservation  District,  gave  an  update  on  the  progress  of  providing  watershed 
protection  for  the  Alameda  watershed.  She  reported  that  lessees  adhered  to  the 
guidelines  for  cattle  grazing  in  the  past  grazing  season  and  were  willing  to  assist  in 
putting  additional  fencing  to  control  livestock's  access  to  source  water.  She  stated 
that  the  Alameda  County  Resource  Conservation  District  had  been  conducting 
courses  for  landowners  regarding  water  quality  planning,  watershed  management, 
and  road  maintenance  practices. 

Patricia  Stillman  one  of  the  Chairs  of  the  Sunol/SFPUC  Working  Group  announced 
that  the  working  group  was  planning  to  hold  a  fund-raising  event  on  Saturday,  April 
25,  1998  to  help  fund  the  restoration  of  the  Sunol  Water  Temple. 


REGULAR 


Confirming  the  Declaration  of  Emergency  at  Polhemus  Road,  San  Mateo  County;  and 
requesting  approval  of  expenditure  of  funds  for  repair  work. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy  to  adopt  Item 
9;  passed  (5-0)  unanimously. 

Resolution  No.  98-0036:    Confirming  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission,  at  the  96-inch 
Crystal  Springs  Bypass  Pipeline  at  Polhemus  Road,  San 
Mateo  County;  and  requesting  the  Board  of  Supervisors  to 
approve  the  expenditure  of  funds  in  the  amount  of 
$3,100,000  for  repair  work;  and  authorizing  the  transfer  of 
funds  from  "Crystal  Springs  Pipeline  No.  1  Replacement 
Project"  to  "Prestressed  Concrete  Pipe  Replacement 
Project." 
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CONSTRUCTION  CONTRACTS 


10.     Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2239. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen  to  adopt  Item  10; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0037:    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  No.  WD-2239,  Town 
of  Sunol  Emergency  Water  Tanks,  and  authorizing 
advertisement  for  bids. 


1 1 .     Approving  the  final  plans  and  specifications  for  San  Francisco  Water  Department 
Contract  No.  WD-2250,  Sunol  Plant  Equipment  Anchorage  and  Chemical  Handling, 
and  authorizing  advertisement  for  bids. 

President  Makras  requested  staff  to  submit  a  breakdown  of  the  estimated  cost  of  the 
contract  as  he  would  like  to  see  how  much  was  intended  to  improve  the  operational 
reliability  of  the  Sunol  Valley  Water  Treatment  Plant  and  how  much  was  needed  to 
comply  with  accessibility  code  provisions. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  continue 
Item  1 1  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


12.     Approving  the  final  plans  and  specifications  for  San  Francisco  Water  Department 
Contract  No.  WD-2255,  Sunol  Valley  Water  Treatment  Plant  Filter  Console 
Modification,  and  authorizing  advertisement  for  bids. 

Commissioner  Caen  asked  why  the  subcontracting  goals  for  the  project  were  so  low. 
Robert  T.  Cockburn,  Manager  of  the  Utilities  Engineering  Bureau,  responded  that  a 
large  portion  of  the  contract  was  for  procurement  of  materials  and  procuring  materials 
is  not  subject  to  MBE/WBE  regulation. 

President  Makras  stated  that  he  wanted  to  increase  the  MBE/WBE  subcontracting 
goals.  He  requested  that  staff  justify  the  recommendation  for  7.44%  MBE  and  2.84% 
WBE  participation,  explain  why  the  goals  cannot  be  increased  and  why  increasing  the 
participation  would  jeopardize  the  project. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy  to  continue 
Item  12  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 
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13.     Authorizing  advertisement  for  bids  for  Utilities  Engineering  Bureau  Contract 
Specification  No.  CW-1 20. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt  Item 
13;  passed  (5-0)  unanimously. 

Resolution  No.  98-0038:    Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  Specification  No.  CW-1 20, 
Illinois/Cesar  Chavez  Street  Sewer  Replacement,  and 
authorizing  advertisement  for  bids. 


14.     Awarding  Utilities  Engineering  Bureau  Contract  No.  CW-101,  Post  Street  Sewer 
Replacement. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt  Item 
14;  passed  (5-0)  unanimously. 

Resolution  No.  98-0039:    Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
101,  Post  Street  Sewer  Replacement,  in  the  amount  of 
$154,000  to  the  lowest  bidder,  K.  J.  Woods  Construction, 
Inc. 


PROFESSIONAL  SERVICE  CONTRACTS 


15.  Authorizing  the  General  Manager  of  Public  Utilities  to  continue  an  existing  relationship 
with  Trihey  &  Associates. 

Commissioner  Caen  suggested  putting  the  contract  out  for  bidding.  Thomas  Berliner, 
Utilities  General  Counsel,  stated  that  the  City  is  in  the  midst  of  starting  hearings  before 
the  State  Water  Resources  Control  Board  where  Trihey  &  Associates  will  provide  direct 
testimony  for  the  City  to  defend  the  City's  water  rights.  The  hearings  are  scheduled  to 
start  in  July,  1998  with  workshops  starting  in  April.  He  said  there  would  be  a  substantial 
loss  of  time  if  the  City  were  to  hire  another  contractor. 

President  Makras  moved  to  renew  Trihey's  contract  for  a  term  of  90  days  for  the  limited 
purpose  of  testifying  in  the  Bay  Delta  hearings  and  concluding  their  work.  He  said  he 
would  like  staff  to  adhere  to  the  bid  process  for  any  future  research  or  projects. 
Commissioner  Werbe  seconded.  Mr.  Berliner  requested  an  extension  of  five  months. 


98-44 


Art  Jensen  expressed  concerns  that  a  change  on  who  is  going  to  represent  the  PUC  at 
the  hearings  would  minimize  the  City's  effectiveness  in  the  negotiations.  He  expressed 
concerns  about  the  ability  of  another  contractor  to  provide  comparable  beneficial  work. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Werbe  to  adopt  Item  1 3 
as  amended;  passed  (5-0)  unanimously. 

Resolution  No.  98-0040:       Authorizing  the  General  Manager  of  Public  Utilities  to 

continue  an  existing  relationship  with  Trihey  &  Associates, 
by  increasing  the  contract  funding  by  $98,333  for  a 
contract  total  not  to  exceed  $685,333;  and  extending  the 
contract  term  to  August  31 ,  1998. 


CLOSED  SESSION 


16.  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

Pat  Stillman,  representing  Save  our  Sunol,  inquired  about  the  appropriate  time  to 
discuss  Surface  Mining  Permit  (SMP)  32  and  when  answers  to  Save  our  Sunol's 
questions  would  be  forth  coming.  President  Makras  stated  that  the  Commission  did  not 
have  an  action  item  calendared  today.  He  suggested  that  she  could  comment  before 
the  body  conducting  the  EIR  and  also  when  the  PUC  has  an  action  item  calendared.  Mr. 
Mr.  Moran  said  that  the  EIR  for  the  Sunol  Valley  includes  SMP  32  and  other  mining  sites. 
However,  SMP  32  is  unusual  in  that  it  has  a  completed  EIR  which  was  done  by  Alameda 
County  and  has  been  reaffirmed  on  a  couple  of  occasions,  giving  it  a  different  legal 
status  than  the  rest  of  the  plan. 

Art  Jensen  commented  that  he  hoped  to  obtain  positive  action  by  the  Commission  on 
Item  32. 


17.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 


Note:  Commissioner  Normandy  was  excused  at  2:25  p.m. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  2:25  p.m.  to  5:10  p.m.  to  discuss 
the  following  matters: 
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18.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Kajima  Engineering  Construction,  Inc.  v.  CCSF,  San  Francisco 

Superior  Court  No.  990-898. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook  to  approve  a 
settlement  for  Item  18;  passed  (4-0)  unanimously. 

Resolution  No.  98-0041 :      Approving  a  settlement  in  the  case  of  Kajima  Engineering 

Construction,  Inc.  v.  CCSF,  San  Francisco  Superior  Court 
No.  990-898. 


19.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8:  ^ 

Property:  Portion  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  Dowd/Sullivan/Milstein 

Lessee:  Mission  Valley  Rock 

Under  Negotiation:  Price  and  Terms 

No  action  taken. 


20.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Hefterv.  CCSF 

Alameda  County  Superior  Court  No.786568 

No  action  taken. 


21.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:      Regarding  the  Bay  Area  Water  Users  Association  Arbitration 

Claim. 

Move  by  Commissioner  Caen,  seconded  by  Commissioner  Werbe,  to  approve  the 
second  tolling  agreement;  passed  4-0  unanimously. 

Resolution  No.  98-0042:      Approving  a  second  tolling  agreement  between  the  City  and 

the  Suburban  Purchasers  extending  the  period  for  filing  a 
demand  for  arbitration  for  matters  related  to  1993-94  and 
1994-1995  fiscal  years  from  March  31,  1998  to  June  30, 
1998. 
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22.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Governnnent  Code  Section 
54956.8: 


As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property  on 
Bernal  Avenue  in  Alameda  County. 
Ambrose/Nelson/Lymburn/Thompson 
City  of  Pleasanton 
Terms  and  Conditions 

No  action  was  taken. 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 


23.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during  the 
Closed  Session. 


24.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  not  to  disclose  the 
discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:         5:12  P.M. 


Anticipated  Litigation 
Property: 

Parties  Negotiating: 
Under  Negotiations: 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0036 


WHEREAS,  the  recent  storms  have  accelerated  the  slide  on  the  hillside  at  Polhemus  Road  and  put 
the  96-inch  Crystal  Spring  Bypass  Pipeline  in  jeopardy,  and 

WHEREAS,  the  Crystal  Springs  Pipeline  is  a  critical  facility  in  the  San  Francisco  water  system 
bringing  water  from  Hetch  Hetchy  and  Sunol  to  the  Peninsula,  and 

WHEREAS,  the  President  of  the  Commission,  by  letter  dated  February  18,  1998,  declared  the 
existence  of  an  emergency  to  protect  the  96-inch  Crystal  Springs  Pipeline,  now  ,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  approve  the 
expenditure  of  funds  in  the  amount  of  $3,100,000  to  repair  the  96-inch  Crystal  Springs  Bypass  Pipeline  at 
Polhemus  Road;  and  be  it  further, 

RESOLVED,  that  this  Commission  hereby  authorizes  the  transfer  of  funds  in  the  amount  of 
$2,500,000  from  project  CUW  1 12  to  Project  202  to  fund  this  emergency. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meeting  of  MAP  101998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0037 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  System  Improvement  Plan  for  the 
Town  of  Sunol,  Alameda  County  approved  by  the  California  Department  of  Health  Services  that  provides 
for  increasing  the  amount  of  domestic  water  storage  to  reduce  the  distribution  system's  vulnerability  to 
supply  interruption,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2239,  Town  of  Sunol  Emergency  Water  Tanks,  which  is  an  integral  part  of  the  Water 
System  hnprovement  Plan,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  installation  of  additional  water  tanks  to  be  categorically  exempt  from  environmental  review  as  a  Class 
1  (b)  Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  FAMIS  Index  Code  531501  under  a  multi- 
year  capital  project  CUW  150,  Town  of  Sunol  Water  System  Improvements,  now^  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2239  Town  of  Sunol  Emergency  Water  Tanks,  and 
authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

"^^tinsof   MAR  \  n  was   


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  Completion  of  the  PUC  Clean  Water  Master  Plan  will  enable  the  City  of 
San  Francisco  to  be  in  compliance  with  the  Cease  and  Desist  Order  (CDO)  requirements  of  the 
Regional  Water  Quality  Control  Board;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  the  Utilities  Engineering 
Bureau  by  the  Department  of  Public  Works  for  Contract  No.  CW-120  to  construct  a  60-inch 
diameter  RCP  sewer  in  the  Illinois/Cesar  Chavez  area;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  this  Capital  Improvement  project  is  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $2,840,659;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  restricted  sewer  bond  funds, 
(Fund  5C/CPFAJNA,  FAMIS  Project  No.  CENSR4EN72,  Job  Order  No.  1272N);  now  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications 
for  Utilities  Engineering  Bureau  Contract  CW-120,  "Illinois/Cesar  Chavez  Sewer  Replacement", 
and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  of  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of  MAR  1  0  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTIONNO.  98-0039 


WHEREAS,  On  June  10,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-101,  "Post  Street  Sewer  Replacement"  to 
replace  the  existing  sewers  in  Post  Street  from  Divisadero  Street  to  Baker  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  January  10,  1998;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  February  12,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  K.  J.  Woods  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  R&R  Fund  under  Job  Order  No.  1432N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR90940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-101,  Post  Street  Sewer  Replacement,  in  the  amount  of  $154,000  to  K.  J.  Woods 
Construction,  Inc.  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of   MAR  1  0  W98  


0  o/UiyL 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0040 


WHEREAS,  Pursuant  to  Public  Utilities  Commission  Resolution  No.  94-0251,  dated 
October  25,  1994,  Hetch  Hetchy  Water  and  Power  and  the  San  Francisco  Water  Department 
entered  into  an  Agreement  whereby  Trihey  and  Associates  (Consultant)  would  perform  services 
to  assist  Hetch  Hetchy  Water  and  Power,  the  San  Francisco  Water  Department,  and  the  San 
Francisco  City  Attorney's  Office  on  matters  related  to  fisheries  in  preparation  for  the  Bay-Delta 
hearings  and  other  matters  related  to  water  operations  and  fisheries;  and 

WHEREAS,  The  Hetch  Hetchy  Water  and  Power,  San  Francisco  Water  Department, 
and  City  Attorney's  Office  desire  to  continue  to  retain  Contractor  to  the  full  extent  of  the 
anticipated  future  needs  of  their  services;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  Trihey  & 
Associates  for  FY  97/98  and  FY  98/99;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  third  amend- 
ment to  the  agreement  with  Trihey  and  Associates,  increasing  contract  funding  by  $98,333,  for 
a  contract  total  not  to  exceed  $685,333,  and  extending  the  contract  term  to  August  31 ,  1998; 
and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Third  Amendment  to  Agreement  with  Trihey 
and  Associates. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  1  0  1998 


Secretary,  Public  Utilities  Commission 


A 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.:  98-0041 


WHEREAS,  On  March  10,  1998  the  Public  Utilities  Commission  met  in  Executive 
Session  to  consider  the  settlement  of  the  lawsuit  captioned,  "Kajima  Engineering  and 
Construction,  Inc.  v  City  and  County  of  San  Francisco,"  San  Francisco  Superior  Court 
No.  990-898;  and 

WHEREAS,  On  February  13,  1998,  the  City  Attorney's  Office  proposed  a 
settlement  of  the  above  action  calling  for  the  payment  of  Two-Hundred  Fifty  Thousand 
Dollars  ($250,000)  to  Kajima  Engineering  and  Construction,  Inc.  ("Kajima");  and 

WHEREAS,  In  consideration  for  the  proposed  settlement  payment,  Kajima  has 
agreed  to  dismiss  the  City  with  prejudice  from  the  referenced  litigation  and  to  fully 
release  the  City  from  all  claims  arising  from  the  construction  of  the  public  work  contract, 
"Islais  Creek  Transport/Storage  Facilities  "D",  DPW  Spec.  No.  1237W';  and 

WHEREAS,  this  Commission  hereby  approves  the  settlement  of  the  plaintiff 
Kajima's  complaint  in  San  Francisco  Superior  Court  No.  990-898,  with  the  City  paying 
$250,000,  and  further  authorizes  the  PUC  General  Manager  to  submit  this  settlement  to 
the  Board  of  Supervisors  for  final  approval. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  f/[AR  1  Q  1998  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98~0042 


WHEREAS,  In  1984  the  City  and  County  of  San  Francisco  ("City")  entered  into  a  Settlement 
Agreement  and  Master  Water  Sales  Contract  with  30  Suburban  wholesale  water  customers  ("Suburban 
Purchasers");  and 

WHEREAS,  A  dispute  exists  between  the  City  and  the  Suburban  Purchasers  as  to  the  proper 
amount  of  the  Suburban  Revenue  Requirement  for  Fiscal  Years  1993-94  and  1994-95,  and  the  amount 
properly  posted  to  the  Balancing  Account  for  Fiscal  Years  1993-94  and  1994-95;  and 

WHEREAS,  Under  the  Settlement  Agreement  and  a  prior  tolling  agreement  between  the  City  and 
the  Suburban  Purchasers,  the  amount  posted  to  the  Balancing  Account  for  Fiscal  Years  1993-94  and  1994- 
95  cannot  be  modified  by  an  Arbitrator  unless  a  Demand  for  Arbitration  is  served  on  or  before  March  31, 
1998,  unless  the  City  and  the  Suburban  Purchasers  agree  otherwise  under  Section  8.02(d)  of  the 
Settlement  Agreement;  and 

WHEREAS,  City  and  the  Suburban  Purchasers  desire  to  engage  in  further  settlement  negotiations 
in  an  effort  to  avoid  arbitration;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  a  second  tolling  agreement  between 
the  City  and  the  Suburban  Purchasers  extending  the  period  for  filing  a  demand  for  arbitration  for  matters 
related  to  1993-94  and  1994-95  fiscal  years  from  March  31,  1998  to  June  30,  1998. 
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Call  to  Order:         1:02  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  Robert  K.  Werbe,  Commissioner  Frank  L. 
Cook 

Excused  -  Commissioner  E.  Dennis  Normandy 


Approval  of  Minutes 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook,  to  approve  the 
Minutes  of  the  Regular  Meeting  of  February  24,  1998  and  the  Minutes  of  the  Special 
Meeting  of  March  4,  1998;  passed  (4-0)  unanimously. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 

President  Makras  directed  staff  to  return  to  the  Commission  within  the  next  month 
with  a  recommendation  on  how  the  Commission  could  be  informed  of  personnel 
actions  whether  promotion  or  disciplinary.  He  expressed  concerns  about 
employees  being  treated  unfairly.  Commissioner  Cook  commented  that 
performance  evaluation  is  a  great  tool  for  promoting  employees. 


Report  of  the  General  Manager 

a.      Crystal  Springs  Treatment 

Andrew  De  Graca,  Manager,  Bureau  of  Water  Quality,  gave  a  presentation, 
using  electronic  media,  regarding  Crystal  Springs  water  quality  and  supply 
issues.  Mr.  De  Graca  showed  samples  of  water  taken  from  Crystal  Springs 
to  demonstrate  water  quality  at  certain  turbidity  values. 
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Mr.  De  Graca  discussed  the  concerns  of  high  turbidity  and  the  system's 
limited  treatment  capacity.  He  said  the  Crystal  Springs  Pump  Station  and 
the  pipeline  capacity  is  less  than  the  demand  in  the  Peninsula. 

Mr.  De  Graca  stated  that  staff  was  looking  at  some  watershed 
improvements  to  mitigate  erosion  turbidity  and  expanding  the  Crystal 
Springs  pump  station  and  Crystal  Springs  pipeline. 

b.  Polhemus  Road 

Carolyn  Olsen,  Assistant  General  Manager  for  Operations,  reported  that 
additional  earth  movements  occurred  at  Polhemus  Road  due  to  sewer 
blockage  upstream.  A  part  of  land  adjacent  to  Polhemus  Road  slipped  into 
the  creek  20  feet  away  from  the  Crystal  Springs  Bypass  Pipeline.  Ms. 
Olsen  stated  that  at  the  time  of  the  report  staff  was  working  to  keep  the  pipe 
stable  and  in  operating  condition.  She  said  that  a  pipe  evaluation  would  be 
scheduled  to  determine  the  integrity  of  the  pipe. 

Mr.  Moran  noted  that  major  efforts  were  being  done  to  fill  in  the  creek  and 
would  be  completed  next  week. 

c.  Professional  Services  Contracts 

Mr.  Moran  reported  about  a  hearing  conducted  by  the  Human  Rights 
Commission  (HRC)  regarding  the  role  that  "price"  plays  in  the  selection  of 
professional  service  consultants.  Members  of  HRC  expressed  concerns  that 
price  is  a  barrier  to  small  and  minority  firms  in  obtaining  business  with  the 
City  and  they  do  not  want  to  use  price  as  a  surrogate  for  exclusion.  Mr. 
Moran  noted  that  HRC  would  be  scheduling  more  hearings  to  take 
comments  from  the  contracting  community.  Commissioner  Caen  requested 
staff  to  advise  the  Commission  of  the  next  HRC  hearing. 

d.  Bay  Delta  Solutions 

Mr.  Moran  distributed  a  copy  of  an  Editorial  from  the  San  Francisco 
Chronicle  regarding  release  by  CALFED  of  the  Draft  Environmental  Impact 
Report  (EIR)  for  Bay  Delta  solutions.  Mr.  Moran  stated  that  the  EIR  does 
not  have  a  preferred  alternative  and  list  three  approaches  that  would  be 
subjected  to  public  comments  and  additional  work.  He  said  the  article 
stressed  the  significance  of  carefully  reviewing  the  solutions  presented  in 
the  report.  Other  issues  raised  were  the  demands  on  the  delta  and  who 
would  pay  for  whatever  solution  is  decided  upon. 
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8. 


Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  were  no  public  comments  received. 


REGULAR 


9.      Authorizing  the  use  of  Oakland  Museum  Conservation  Center  to  perform 
conservation  services. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  adopt  Item  9; 
passed  (4-0)  unanimously. 

Resolution  No.98-0043:     Authorizing  the  use  of  Oakland  Museum  Conservation 

Center  to  perform  conservation  services  in  connection 
with  the  rehabilitation  of  the  Sunol  Water  Temple  and 
Grounds. 


10.     Authorizing  the  issuance  of  a  Request  for  Qualifications  to  create  a  pool  of 

environmental  consulting  firms  to  provide  environmental  assessments  for  PUC 
capital  improvement  projects. 

Mr.  Moran  noted  that  the  item  was  prepared  in  response  to  the  Commission's  goal 
to  establish  a  pool  of  qualified  consultants,  open  the  contracting  process  to  small 
and  minority  firms,  and  shorten  the  process  of  contractor  selection. 

Mr.  Steve  Medbery,  Manager,  Bureau  of  Environmental  Regulation  and 
Management,  stated  that  this  process  would  require  a  mentoring  plan  for 
subcontractors  to  prepare  them  to  become  prime  contractors. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen,  to  adopt  Item 
10;  passed  (4-0)  unanimously. 

Resolution  No.  98-0044:    Authorizing  the  Manager  of  the  Bureau  of 

Environmental  Regulation  and  Management  to  issue  a 
Request  for  Qualifications  to  create  a  pool  of  qualified 
environmental  consulting  firms  to  provide  environmental 
assessments  for  PUC  capital  improvement  projects. 
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1 1 .     Ratifying  the  Declaration  of  Emergency  and  requesting  approval  of  expenditure  of 
funds  for  Utilities  Engineering  Bureau  Contract  No.  1506N. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
1 1 ;  passed  (4-0)  unanimously. 

Resolution  No.  98-0045:    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  for  Utilities 
Engineering  Bureau  Contract  No.  1506N,  Leavenworth 
Street  Emergency  Sewer  Replacement,  and  requesting 
the  Board  of  Supervisors  to  approve  the  expenditure  of 
funds  for  emergency  work. 


LEASES  AND  PERMITS 


12.  Authorizing  the  jurisdictional  transfer  of  two  parcels  of  land  located  at  Cesar 
Chavez  Boulevard  between  Pennsylvania  and  Indiana  Streets  to  the  Public- 
Transportation  Commission. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Cook,  to  adopt  Item 
12;  passed  (4-0)  unanimously. 

Resolution  No.  98-0046:     Authorizing  the  General  Manager  of  Public  Utilities  to 

request  the  Director  of  Property  to  prepare  and  submit 
the  necessary  legislation  to  the  Board  of  Supervisors  to 
accommodate  the  jurisdictional  transfer  of  the  two 
parcels  of  land  owned  by  PUC  totaling  .34  acres, 
located  at  Cesar  Chavez  Boulevard  between 
Pennsylvania  and  Indiana  Streets,  to  the  Public 
Transportation  Commission. 
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On  recommendation  by  President  Makras,  Commissioner  Caen  moved,  seconded  by 
Commissioner  Cook,  to  adopt  Items  13,  14,  and  15  as  consent  items;  passed  (4-0) 
unanimously. 

Mr.  Moran  noted  that  staff  would  be  submitting  an  agenda  item  within  the  next  few 
months  proposing  to  take  some  portion  of  proceeds  from  the  sale  of  surplus  properties  to 
be  placed  in  reserve  for  use  in  purchasing  watershed  lands. 

13.  Resolution  No.  98-0047:     Declaring  the  Niles  Reservoir  and  Niles  Cottage  in 

Fremont,  California  as  surplus  properties  and 
authorizing  the  General  Manager  of  Public  Utilities  to 
request  the  Director  of  Property  to  determine  the  fair 
market  value  of  the  properties,  advertise  them  for  sale, 
hold  a  public  auction,  and  prepare  and  submit 
legislation  to  the  Board  of  Supervisors  to  accommodate 
the  sale. 

14.  Resolution  No.  98-0048:     Declaring  a  portion  of  Parcel  30  in  San  Mateo  County 

(aka  the  Silva  Tract)  surplus  property  and  authorizing 
the  General  Manager  of  Public  Utilities  to  request  the 
Director  of  Property  to  determine  the  fair  market  value 
of  the  property,  advertise  it  for  sale,  hold  a  public 
auction,  and  prepare  and  submit  legislation  to  the 
Board  of  Supervisors  to  accommodate  the  sale. 

15.  Resolution  No.  98-0049:     Declaring  the  Oakdale  Maintenance  Yard,  including  a 

single  family  residence,  office  building  and  other 
miscellaneous  structures  located  in  the  City  of  Oakdale, 
Stanislaus  County  as  surplus  property;  and  authorizing 
the  General  Manager  of  Public  Utilities  to  request  the 
Director  of  Property  to  advertise  the  property  for  sale, 
hold  a  public  auction,  and  prepare  and  submit 
legislation  to  the  Board  of  Supervisors  to  accommodate 
the  sale. 


***************************** 


On  recommendation  by  President  Makras,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Caen  to  adopt  Items  16,  17,  18,  19  and  20  as  consent  items;  passed  (4-0) 
unanimously. 

President  Makras  inquired  whether  there  was  a  policy  to  increase  rents  for  permits  that 
are  below  market  rates  at  sometime  in  the  future.  Garrett  Dowd,  Manager  of  the  Bureau 
of  Commercial  Land  Management,  replied  that  materials  were  being  developed  to 
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address  this  and  other  issues  which  would  be  submitted  to  the  Commission  for  review. 
President  Makras  stated  that  in  fairness  to  these  tenants,  they  should  be  informed  that 
the  negotiated  rent  may  be  doubled  in  a  short  period  of  time. 


16.    Resolution  No.  98-0050: 


17.    Resolution  No.  98-0051: 


18.    Resolution  No.  98-0052: 


19.    Resolution  No.  98-0053: 


20.    Resolution  No.  98-0054: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  permit  with  Metropolitan  Fiber  Systems  of 
California,  Inc.,  dba  Metropolitan  Fiber  Systems  of  San 
Jose,  to  install  one  telecommunications  conduit  within  a 
portion  of  Parcel  123A  of  Bay  Division  Pipeline 
Numbers  3  and  4  right  of  way  located  in  San  Jose, 
Santa  Clara  County  at  an  annual  use  fee  of  $1,920. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  permit  with  Brooks  Fiber  Communications  of 
San  Jose,  to  install,  maintain  use  and  repair  two 
telecommunications  conduits  within  a  portion  of  Parcels 
156A  and  159  of  Bay  Division  Pipeline  Numbers  3  and 
4  right  of  way,  located  in  Sunnyvale,  Santa  Clara 
County  at  an  annual  use  fee  of  $15,360. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  permit  with  Nextlink  California,  L.L.C.,  to 
install,  maintain,  use  and  repair  one 
telecommunications  conduit  within  a  portion  of  Parcel 
1215  of  Bay  Division  Pipeline  Numbers  1  and  2  right  of 
way,  located  in  Fremont,  Alameda  County  at  an  annual 
use  fee  of  $4,320. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  permit  with  Nextlink  California,  L.L.C.,  to 
install,  maintain,  use  and  repair  one 
telecommunications  conduit  within  a  portion  of  Parcel 
1 1 1C  of  Bay  Division  Pipeline  Nos.  3  and  4  right  of 
way,  located  in  Milpitas,  Santa  Clara  County  at  an 
annual  use  fee  of  $7,296. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a  permit  with  Nextlink  California,  L.L.C.,  to 
install,  maintain,  use  and  repair  one 
telecommunications  conduit  within  a  portion  of  Parcel 
1524(1)  of  the  Newark/San  Lorenzo  Easement  right  of 
way,  located  in  Newark,  Alameda  County  at  an  annual 
use  fee  of  $4,800. 
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CONSTRUCTION  CONTRACTS 


21 .    Authorizing  advertisement  for  bids  San  Francisco  Water  Department  Contract  No. 
WD-2250.  (Continued  from  the  meeting  of  March  10,  1998). 

President  Makras  expressed  his  preference  in  establishing  a  policy  with  regard  to 
work  involving  seismic  retrofitting  or  accessibility  upgrades  and  then  set  priorities 
within  that  policy  rather  than  dealing  with  this  type  of  work  on  a  case  by  case  basis. 
Mr.  Cockburn  stated  that  ADA  is  somewhat  limited  to  case  by  case  application.  He 
said  staff  would  update  a  transition  plan  for  both  accessibility  and  seismic  upgrades 
which  would  be  used  to  tie  those  types  of  work  with  construction  projects. 

Mr.  Moran  stated  that  this  work  was  part  of  staffs  strategy  as  a  result  of  the  1995 
turbidity  event.  He  said  that  staff  did  not  want  to  tie  this  work  to  a  multi  year 
planning  process  as  this  type  of  work  is  clearly  necessary,  nor  did  they  want  to 
continue  the  City's  exposure  to  seismic  risks.  Mr.  Cockburn  stated  that  the  City 
would  lose  more  in  3%  inflation  if  we  try  to  hold  this  job  and  wait  for  another  piece. 

Mr.  Art  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association, 
commented  in  support  of  the  staff  recommendation  as  it  provides  additional 
reliability  in  the  near  term  while  waiting  for  proper  planning  for  the  bigger  project. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
21;  passed  (3-1)  unanimously.  President  Makras  voted  no. 

Resolution  No.  98-0055:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  No.  WD-2250, 
Sunol  Plant  Equipment  Anchorage  and  Chemical 
Handling,  and  authorizing  advertisement  for  bids. 


22.    Authorizing  advertisement  for  bids  for  San  Francisco  Water  Department  Contract 
No.  WD-2255,  Sunol  Valley  Water  Treatment  Plant  Filter  Console  Modification. 
(Continued  from  the  meeting  of  March  10,  1998). 

President  Makras  reiterated  his  concerns  about  the  2.84%  WBE  participation  goal 
established  for  the  contract  and  asked  why  it  cannot  be  raised  to  3%.  Mr. 
Cockburn  stated  that  two-thirds  of  the  contract  was  for  filter  console  assembly  and 
packaging.  As  there  were  no  available  MBE/WBEs  in  this  component  of  the 
contract,  HRC  used  the  electrical  portion  of  the  work  and  the  availability  within  that 
contracting  community. 


98-55 


Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
22;  passed  (4-0)  unanimously. 

Resolution  No.  98-0056:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  No.  WD-2255, 
Sunol  Valley  Water  Treatment  Plant  Filter  Console 
Modification,  and  authorizing  advertisement  for  bids. 


23.    Authorizing  advertisement  for  proposals  for  Utilities  Engineering  Bureau  Contract 
No.  CW-158,  Southeast  Water  Pollution  Control  Plant  Buildings  Roofing  Project. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  adopt  Item 
23;  passed  (4-0)  unanimously. 

Resolution  No.  98-0057:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-158,  Southeast 
Water  Pollution  Control  Plant  Buildings  Roofing  Project; 
and  authorizing  advertisement  for  proposals. 


24.    Authorizing  advertisement  for  proposals  for  San  Francisco  Water  Department 
Contract  WD-2243,  Cleaning  Sunset  Reservoir  -  South  Basin. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen,  to  adopt  Item 
24;  passed  (4-0)  unanimously. 

Resolution  No.  98-0058:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2243, 
Cleaning  Sunset  Reservoir  -  South  Basin;  and 
authorizing  advertisement  for  proposals. 


On  recommendation  by  President  Makras,  Commissioner  Caen  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  25,  26,  27,  28,  and  29  as  consent  items;  passed  (4-0) 
unanimously. 

25.  Resolution  No.  98-0059:    Awarding  San  Francisco  Water  Department  Contract 

No.  WD-2219,  Pulgas  Pump  Station  Valves  in  the 
amount  of  $227,000  to  Schram  Construction,  Inc. 

26.  Resolution  No.  98-0060:    Awarding  the  Utilities  Engineering  Bureau  Contract  No. 

CW-126,  Hunters  Point  Pump  Station  Demolition,  in  the 
amount  of  $195,900  to  Covey  Trucking  Company. 
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Awarding  the  Utilities  Engineering  Bureau  Contract  No. 
CW-108,  10**"  Avenue  Sewer  Replacement,  in  the 
amount  of  $239,  150  to  Harty  Pipelines,  Inc. 

Awarding  the  Utilities  Engineering  Bureau  Contract  No. 
CW-109,  Shotwell/Moultrie/26  Streets  Sewer 
Replacement  in  the  amount  of  $219,850  to  Ranger 
Pipelines/A.  Answer  JV. 

Awarding  PUC  Contract  No.  CW-139,  Channel  Pump 
Station  Variable  Speed  Control  Improvement,  in  the 
amount  of  $726,000  to  Millard  Tong  Construction  Co., 
Inc. 


30.    Accepting  the  work  performed  under  San  Francisco  Water  Department  Contract 
WD-2064R. 

President  Makras  expressed  concern  that  the  contractor  was  getting  paid  at  the 
same  rate  as  though  he  successfully  completed  the  project  on  time  and  on  budget. 
Mr.  Cockburn  stated  that  staff  did  not  consider  charging  for  penalties  as  the  delays 
were  caused  by  both  PUC  staff  and  the  contractor. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item 
30;  passed  (3-1).  President  Makras  voted  no. 

Resolution  No.  98-0064:     Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  WD-2064R,  Installation  of 
36-Inch  Steel  Main  in  Dolores  Street,  25^  Street, 
Sanchez  Street,  and  22""  Street,  extending  time  for 
completion;  approving  contract  modifications  no.  4  and 
5;  requesting  the  Board  of  Supervisors  to  approve 
expenditures  for  contract  exceeding  the  original 
contract  amount;  and  authorizing  final  payment  in  the 
amount  of  $335,932. 


27.    Resolution  No.  98-0061 : 


28.    Resolution  No.  98-0062: 


29.    Resolution  No.  98-0063: 
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CLOSED  SESSION 


31 .  Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 

32.  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  to  assert  the 
attorney-client  privilege;  passed  (4-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  2:30  p.m.  to  5:55  p.m.  to 
discuss  the  following  matters: 


33.    Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Portion  of  Parcel  65  in  Sunol,  Alameda  County 

Parties  Negotiating:  Dowd/Sullivan/Milstein 
Lessee:  Mission  Valley  Rock 

Under  Negotiation:    Price  and  Terms 

No  action  was  taken. 


34.    Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way,  South  San  Francisco 

Parties  Negotiating:   CCSF  -  Dowd/Sullivan 
Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:    Terms  and  Conditions 

No  action  was  taken. 
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35. 


Conference  with  Real 
54956.8: 


Property  Negotiator  -  Pursuant  to  Government  Code  Section 


Property:  Bay  Bridge  Pump  Station 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Contracting  Agency:  CalTrans 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  tal<en. 


36.    Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  California  Book  Site,  1 1  Phelan  Avenue,  San  Francisco 

Portion  of  Assessor's  Block  No.  3180 
Parties  Negotiating:  Dowd 
Lessee:  Undetermined 
Under  Negotiation:     Price  and  Temris 

No  action  was  taken. 


37.    Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 

Anticipated  Litigation:     As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  in  Alameda  County. 

Parties  Negotiating:  Ambrose/Nelson/Lymburn/Thompson 

City  of  Pleasanton 

Under  Negotiations:       Terms  and  Conditions 

No  action  was  taken. 
Note:  Commissioner  Werbe  was  excused  at  4:00  P.M. 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 
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38.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 

39.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:         5:58  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0043 


WHEREAS,  the  Public  Utilities  Commission  ("Commission")  owns  the  Sunol  Water  Temple  and 
Grounds;  and 

WHEREAS,  the  Commission  wishes  to  restore  the  Sunol  Water  Temple  and  Grounds  to  the  fullest 
extend  possible  to  reflect  the  intent  of  the  original  design  and  to  preserve  historical  integrity,  and  to 
eventually  reopen  them  to  the  public;  and 

WHEREAS,  the  Oakland  Museum  Conservation  Center,  the  Oakland  Museum  of  California 
Foundation,  The  City  of  Oakland,  all  of  their  professional  associates,  agents,  officers,  assistants  and 
employees,  either  in  their  individual  capacity  or  by  reason  of  their  relationship  to  the  Oakland  Museum, 
the  Museum  of  California  Foundation,  the  City  of  Oakland,  and  their  successors  and  heirs  (collectively 
"Conservator")  own  and  operate  the  only  available  restoration  laboratory  and  facilities  in  the  Greater  San 
Francisco  Bay  Area  which  is  qualified  and  equipped  to  perform  the  restoration  work  contemplated  by  the 
Commission;  and 

WHEREAS,  the  Commission  wishes  that  the  Conservator  perform  restoration  services  in 
connection  with  the  rehabilitation  of  the  Sunol  Water  Temple  and  Grounds;  and 

WHEREAS,  the  Conservator  requires  that  the  City  and  County  of  San  Francisco  hold  harmless 
and  indemnify  the  Conservator  and  its  agents  against  all  claims  made  by  any  other  person(s)  and/or  entity; 
and  agree  to  waive  all  rights  of  subrogation  held  by  insurers,  agents  or  other  parties  that  have  insurance 
against  loss  of  or  injury  to  the  City's  property  to  be  restored;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  concurs  with  and  supports  the  Utilities  Engineering  Bureau's 
use  of  the  Conservator  for  restoration  services  in  connection  with  the  restoration  of  the  Sunol  Water 
Temple  and  Grounds;  and  be  it 

FURTHER  RESOLVED,  That  the  Commission  urges  the  Utilities  Engineering  Bureau  to  take  all 
necessary  measures  in  the  most  expeditious  manner  to  rehabilitate  the  Sunol  WaterTemple  and  Grounds; 
and  be  it 

FURTHER  RESOLVED,  That  the  Utilities  Engineering  Bureau  be  and  is  hereby  authorized  to 
submit  to  the  Board  of  Supervisors  a  resolution  to  enter  into  agreements  to  indemnify  and  hold  the 
Conservator  harmless  from  claims  or  other  losses,  except  those  caused  by  or  resulting  from  the  gross 
negligence  or  intentional  acts  or  omissions  of  the  Conservator. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0044 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  (SF  PUC)  has  identified  a  number  of 
major  capital  improvement  projects  that  must  be  constructed  to  assure  the  continued  delivery  of  high- 
quality  potable  water  and  the  maintenance  of  necessary  wastewater  treatment  operations;  and 

WHEREAS,  The  SF  PUC  seeks  to  utilize  a  request  for  qualifications  process  to  create  a  pool  of 
qualified  professional  environmental  consulting  firms  to  prepare  the  required  environmental  evaluations 
for  each  of  these  capital  improvement  projects;  and 

WHEREAS,  The  capital  improvement  projects  which  have  been  identified  must  undergo 
environmental  evaluation  to  satisfy  the  requirements  of  the  California  Environmental  Quality  Act  and  the 
National  Environmental  Policy  Act;  and 

WHEREAS,  Creation  of  a  pool  of  qualified  professional  environmental  consulting  firms  and  use 
of  an  abbreviated  Request  for  Proposals  (RFP)  process  for  each  individual  capital  improvement  project 
will  eliminate  the  need  for  preparation  of  lengthy  proposals,  reduce  the  time  required  for  the  overall 
selection  process,  ensure  MBE/  WBE  participation  and  improve  the  process  of  professional  development 
of  sub-consultants;  Now,  therefore  be  it 

RESOLVED,  That  the  SF  PUC  hereby  approves  the  environmental  assessment  streamlining 
process  and  authorizes  the  manager  of  the  Bureau  of  Environmental  Regulation  and  Management  to  issue 
a  Request  for  Qualifications  to  solicit  the  participation  of  professional  environmental  consulting  firms  to 
provide  required  environmental  assessments  for  the  proposed  capital  improvement  projects. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0045 


WHEREAS,  On  June  17,  1997,  PUC  Sewer  Operations  identified  an  emergency  condition  on 
Leavenworth  Street  from  Turk  Street  to  Eddy  Street;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  repairs  were  required  in  order  to 
protect  the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract 
No.  1506N,  "Leavenworth  Street  Emergency  Sewer  Replacement"  to  slipline  the  existing  12-inch 
diameter  sewer  with  337  linear  feet  of  vitrified  clay  pipe  (VCP)  sewer  in  Leavenworth  Street  from  Turk 
Street  to  Eddy  Street;  and 

WHEREAS,  The  Contractor,  Esquivel  Grading  &  Paving,  Inc.,  began  the  emergency  work  on 
June  30,1997  and  completed  it  on  July  2 1 ,  1 997 ;  and 

WHEREAS,  The  total  estimated  project  cost  is  $89,570,  of  which  $58,570  is  for  the  construction 
contract.  Funds  for  this  project  are  available  from  the  R&R  Fund  (Fund  5C/CPF/R&R,  FAMIS  Project 
No.  CENRNRR924,  Job  Order  No.  1506N);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  630  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration  of 
Emergency;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  Approve 
the  expenditure  of  funds  for  the  emergency  work  to  repair  the  structurally  inadequate  sewer  in 
Leavenworth  Street  from  Turk  Street  to  Eddy  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  _       MAR  2  4 199B. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98~0046 


WHEREAS,  The  Public  Utilities  Commission  (PUC)  currently  owns  two  (2)  parcels  of 
land  totaling  .34  acres  in  size  located  at  Cesar  Chavez  Blvd.  between  Pennsylvania  and  Indiana 
Streets;  and 

WHEREAS,  The  Public  Transportation  Commission  (Muni)  currently  owns  5.3  acres  of 
land  adjacent  to  the  PUC  parcels;  and 

WHEREAS,  Conceptual  engineering  is  currently  unden^/ay  for  the  design  of  a  new  Muni 
diesel  bus  maintenance,  operations  and  storage  facility  known  as  the  Islais  Creek  Facility;  and 

WHEREAS,  Muni  has  requested  the  transfer  of  two  (2)  PUC  parcels  to  accommodate 
parking  and  storage  in  conjunction  with  the  construction  of  their  new  bus  facility;  and 

WHEREAS,  The  transfer  of  these  two  (2)  PUC  parcels  to  Muni  will  increase  their  bus 
facility  site  to  5.64  acres;  and 

WHEREAS,  Staff  of  both  Muni  and  PUC  have  agreed  in  concept  to  the  transfer  of  the 
two  parcels  of  land  under  the  jurisdiction  of  the  PUC  at  a  historical  cost;  and 

WHEREAS,  The  Real  Estate  Department  has  determined  the  historical  cost  of  the  two 
parcels  of  land  to  be  $195,280.00;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  request  the  Director  of  Property  to  prepare  and  submit  the  necessary 
legislation  to  the  Board  of  Supervisors  to  accommodate  the  jurisdictional  transfer  of  the  two 
parcels  of  land  to  Muni. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  41998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

98-0047 


RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission  in  the  City  of  Fremont,  Alameda  County  (aka  the 
"Niles  Reservoir"  and  "Niles  Cottage"  properties);  and 

WHEREAS,  The  Niles  Reservoir  and  Niles  Cottage  properties  are  surplus  to  the  present 
and  future  needs  of  the  Public  Utilities  Commission;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  declares  the  Niles  Reservoir  and  access  road 
containing  7.45  acres  and  the  Niles  Cottage  containing  .51  acres  (both  as  shown  on  the 
attached  exhibits),  surplus  properties;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  the  Public  Utilities  Commission  shall  request  the  Director  of  Property  to  determine  the  fair 
market  value  of  the  subject  properties,  advertise  same  for  sale,  hold  a  public  auction,  and 
prepare  and  submit  legislation  to  the  Board  of  Supervisors  for  the  final  disposition  of  the 
properties. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98--0048 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission  in  the  City  of  Millbrae,  San  Mateo  County  (aka  the 
"Silva  Tract");  and 

WHEREAS,  A  portion  of  Parcel  30  of  San  Mateo  County  Lands  (aka  the  Silva  Tract)  is 
surplus  to  the  present  and  future  needs  of  the  Public  Utilities  Commission;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  declares  a  portion  of  Parcel  30  of  San  Mateo 
County  Lands  (aka  the  Silva  Tract)  containing  15.52  acres  (as  shown  on  the  attached  exhibit), 
surplus  property;  provided  that  an  easement  be  reserved  for  future  pipeline  right  of  way  and  an 
existing  radio  bunker,  antenna,  and  an  access  driveway  off  Riverton  Drive  should  it  be  deemed 
appropriate;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  the  Public  Utilities  Commission  shall  request  the  Director  of  Property  to  determine  the  fair 
market  value  of  the  subject  property,  advertise  same  for  sale,  hold  a  public  auction,  and  prepare 
and  submit  legislation  to  the  Board  of  Supervisors  for  the  final  disposition  of  the  property. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMIVIISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0049 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  Public  Utilities  Commission  in  the  City  of  Oakdale,  Stanislaus  County  (aka  the 
"Oakdale  Maintenance  Yard");  and 

WHEREAS,  The  Oakdale  Maintenance  Yard,  which  includes  an  adjacent  house  is 
surplus  to  the  present  and  future  needs  of  Hetch  Hetchy  Water  and  Power;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  declares  the  Oakdale  Maintenance  Yard, 
including  adjacent  house  (as  shown  on  the  attached  exhibit)  to  be  surplus  property;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General 
Manager  of  the  Public  Utilities  Commission  shall  request  the  Director  of  Property  to  advertise 
the  property  for  sale,  hold  a  public  auction  and  to  prepare  and  submit  legislation  to  the  Board  of 
Supervisors  for  the  final  disposition  of  the  property. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  04  TO 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0050 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  The  Metropolitan  Fiber  Systems  of  California,  Inc.,  dba  Metropolitan  Fiber 
Systems  of  San  Jose,  has  requested  to  enter  into  an  agreement  for  installing  one  4-inch 
telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  (TCS-01 93-98)  to  Metropolitan  Fiber  Systems  of 
California,  Inc.,  dba  Metropolitan  Fiber  Systems  of  San  Jose,  as  Permittee,  for  the  purpose  of 
installing  one  4-inch  telecommunications  conduit  within  the  Permit  Area  located  in  San  Jose, 
Santa  Clara  County,  as  set  forth  in  the  Permit  of  certain  real  property  under  the  jurisdiction  of 
the  Public  Utilities  Commission,  as  shown  on  Exhibit  A-1  of  the  Permit,  commencing  upon 
authorization  and  approval  of  said  permit  by  Commission  and  expiring  upon  oral  or  written 
notice  from  City  revoking  this  Permit  provided  that  the  Permittee  shall  pay  a  $1 ,800.00  permit 
processing  fee,  $700.00  inspection  cost  and  $1,920.00  annual  use  fee  with  annual  (CPI) 
adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-P051 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Brooks  Fiber  Communications  of  San  Jose,  Inc.,  a  California  corporation 
has  requested  to  enter  into  an  agreement  for  installing  two  6-inch  telecommunications  conduits 
in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Brooks  Fiber  Communications  of  San  Jose, 
Inc.,  a  California  corporation,  as  Permittee,  for  the  purpose  of  installing  two  6-inch  telecommuni- 
cations conduits  within  the  Permit  Area  located  in  Sunnyvale,  Santa  Clara  County,  as  set  forth 
in  the  Permit  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as 
shown  on  SFPUC  Drawing  No.  B-4693  of  the  Permit,  commencing  upon  authorization  and 
approval  of  said  permit  by  Commission  and  expiring  upon  oral  or  written  notice  from  City 
revoking  this  Permit  provided  that  the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and 
$1 5,360.00  annual  use  fee,  payable  in  monthly  installments  in  the  amount  of  $1 ,280.00,  with 
annual  (CPI)  adjustments;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  jyjAR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility  has  requested  to  enter 
into  an  agreement  for  installing  one  6-inch  telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California  public 
utility,  as  Permittee,  for  the  purpose  of  installing  one  6-inch  telecommunications  conduit  within 
the  Permit  Area  located  in  Fremont,  Alameda  County,  as  set  forth  in  the  Permit  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4687  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit  by 
Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided  that 
the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and  $4,320.00  annual  use  fee, 
payable  in  monthly  installments  in  the  amount  of  $360.00,  with  annual  (CP!)  adjustments;  and 
be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


MAR  3  i  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  ^  v  v  ^ 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility  has  requested  to  enter 
into  an  agreement  for  installing  one  6-inch  telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California  public 
utility,  as  Permittee,  for  the  purpose  of  installing  one  6-inch  telecommunications  conduit  within 
the  Permit  Area  located  in  Milpitas,  Santa  Clara  County,  as  set  forth  in  the  Permit  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4688  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit  by 
Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided  that 
the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and  $7,296.00  annual  use  fee, 
payable  in  monthly  installments  in  the  amount  of  $608.00,  with  annual  (CPI)  adjustments;  and 
be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ^AR  2  41998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0054 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility  has  requested  to  enter 
into  an  agreement  for  installing  one  6-inch  telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California  public 
utility,  as  Permittee,  for  the  purpose  of  installing  one  6-inch  telecommunications  conduit  within 
the  Permit  Area  located  in  Newark,  Alameda  County,  as  set  forth  in  the  Permit  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4689  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit  by 
Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided  that 
the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and  $4,800.00  annual  use  fee, 
payable  in  monthly  installments  in  the  amount  of  $400.00,  with  annual  (CPI)  adjustments;  and 
be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  jyiftR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0055 


WHEREAS,  San  Francisco  Water  Department  Contract  No.WD2250,  Sunol  Plant  Equipment 
Anchiorage  and  Chemical  Handling,  will  provide  needed  seismic  retrofit  of  existing  facilities,  accessibility 
upgrade  of  the  parking  lot,  entrance  and  restrooms,  a  new  utility  chemical  storage  and  handling  system, 
chemical  tank  replacement  and  overflow  containment  measures  at  the  Sunol  Valley  Water  Treatment  Plant; 
and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be  performed  under 
this  Contract  is  categorically  exempt  from  the  California  Environmental  Quality  Act  and  State  Guidelines 
under  classes  1(b),  1(d),  and  2;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  fmal  plans  and  specifications  and 
authorizes  bid  call  for  San  Francisco  Water  Department  Contract  No.WD2250,  Sunol  Plant  Equipment 
Anchorage  and  Chemical  Handling. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   MAR  2  4 1998     


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0056 


RESOLUTION  NO. 


WHEREAS,  San  Francisco  Water  Department  Contract  No.WD-2255,  Sunol  Valley  Water 
Treatment  Plant  Filter  Console  Modifications,  will  restore  reliable  control  of  filtration  at  the  Sunol  Valley 
Water  Treatment  Plant;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  that  the  work  to  be  performed  under 
this  Contract  is  categorically  exempt  from  the  California  Environmental  Quality  Act  and  State  Guidelines 
under  class  1(b)  minor  alteration  of  existing  utility  systems;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  and 
authorizes  bid  call  for  San  Francisco  Water  Department  Contract  No.WD-2255,  Sunol  Valley  Water 
Treatment  Plant  Filter  Console  Modifications. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^^^■"^  ^/   MAR  2  4 1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0057 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  program  to  repair  and  upgrade 
facilities  and  grounds  for  the  Clean  Water  Program;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau  Contract 
No.  CW-158,  Southeast  Water  Pollution  Control  Plant  Buildings  930/850  &  040/041  Roofing  Project;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review,  has  determined  that 
repairs  and  renewals  to  facilities  completed  under  the  PUC's  Clean  Water  Enterprise's  Repair  and 
Replacement  Program  are  categorically  exempt  from  environmental  review  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  said  Contract  is  $330,330.00  Base  Bid  plus  $376,750.00 
Alternate  #1;  and 

WHEREAS,  Funds  for  said  Contract  Base  Bid  are  available  in  Project  No.  1465N,  FAMIS  Project 
Code  CENRNRR9 1 6;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Utilities 
Engineering  Bureau  Contract  No.  CW-1 58,  to  perform  roof  repairs  to  Southeast  Water  Pollution  Control  Plant 
Buildings  930/850  &  040/041,  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said 
Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0058 


WHEREAS,  The  California  Department  of  Health  Services  has  recommended  that  the  South  Basin 
of  Sunset  Reservoir,  South  Basin  be  cleaned;  and 

WHEREAS,  The  Sunset  Reservoir,  South  Basin  has  a  capacity  of  87.3  million  gallons  and  is  a 
critical  component  to  the  water  supply  infrastructure  of  the  City;  and 

WHEREAS,  The  City  has  conducted  a  formal  survey  of  the  Sunset  Reservoir  South  Basin  and 
determined  that  approximately  600  cubic  yards  of  deposited  material  will  be  removed;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  and  authorized  Bid  Call 
for  Contract  WD-2243,  Cleaning  Sunset  Reservoir-  South  Basin. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAR  2  4  1998  


Secretary,  Public  Utilities  Commission 


?  3  0  ^1  8  '3 


if 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0059 


WHEREAS,  The  San  Francisco  Water  Department  Water  Supply  and  Treatment  Division 
(WS&TD)  is  responsible  for  the  operation  and  maintenance  of  the  Pulgas  Pump  Station  and  delivering 
treated  water  to  its  wholesale  and  retail  customers;  and 

WHEREAS,  Furnishing  and  installing  a  motorized  back-up  flow  regulating  valve  will  increase  the 
operational  reliability  of  the  Pulgas  Pump  Station  to  regulate  water  deliveries  to  meet  customer  demands; 
and 

WHEREAS,  The  environmental  review  under  the  California  Environmental  Quality  Act  (CEQA) 
has  determined  said  project  to  be  categorically  exempt  from  the  CEQA  under  Class  1(b)  for  existing 
facilities,  maintenance,  and  minor  alterations;  and 

WHEREAS,  The  Public  Utilities  Commission  approved  advertising  for  proposals  for  San 
Francisco  Water  Department  Contract  WD-2219,  Pulgas  Pump  Station  Valves;  advertised  the  Contract  on 
November  15,  1997;  and  on  December  18,  1997,  received  and  opened  three  bids  for  the  aforesaid 
Contract;  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  Project  No.  CUW  161-08,  Index  Code 
521618; and 

WHEREAS,  Following  application  of  bid  preferences  as  specified  under  Chapter  12D  of  the 
Administrative  Code,  the  low  bidder,  Schram  Construction,  Inc.,  is  determined  to  be  the  lowest 
responsive  and  responsible  bidder  whose  bid  is  $227,000.00;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
WD-2219,  Pulgas  Pump  Station  Valves  to  the  low  bidder,  Schram  Construction,  Inc.,  in  the  bid  amount 
of  $227,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  |y|AR  2  4  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0060 


WHEREAS,  On  September  23,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  Specification  No.  CW-126,  "Hunter's  Point  Pump 
Station  Demolition";  and 

WHEREAS,  The  Contract  was  advertised  on  December  13,  1997;  and 

WHEREAS,  One  bid  was  received  and  opened  publicly  on  February  19,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Covey  Trucking  Company  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Clean  Water  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  R&R  Fund  from  Job  Order  No.  1466N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR92040);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  "Hunter's  Point  Pump  Station  Demolition",  in  the  amount  of  $195,900.00  to  Covey  Trucking 
Company  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MR  P.  4- 1998 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0061 


WHEREAS,  On  June  10,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  "lO"'  Avenue  Sewer  Replacement";  and 

WHEREAS,  The  Contract  was  advertised  on  November  1 8,  1997;  and 

WHEREAS,  Eleven  bids  were  received  and  opened  publicly  on  December  18,  1997;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Harty  Pipelines  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  R&R  Fund  from  Job  Order  No.  1503N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR93740);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-108  "10*  Avenue  Sewer  Replacement",  in  the  amount  of  $239,150.00  to  Harty  Pipelines 
Inc.  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of  MAR  2 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0062 


WHEREAS,  On  October  14,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-109,  "Shotwell/Moultrie/26^''  Streets  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Shotwell  Street  from  Army  Street  to  26*  Street,  Moultrie  Street 
from  Cortland  Avenue  to  Eugenia  Avenue,  and  26*  Street  from  Church  Street  to  Dolores  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  November  29,  1997;  and 

WHEREAS,  Eight  bids  were  received  and  opened  publicly  on  January  8,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted  in 
the  establishment  of  Ranger  Pipelines/A.  Answer  JV  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance  Officer 
assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  R&R  Funds  under  Job  Order  No.  1433N  (Fund 
5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR9 1 040);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau  Contract 
No.  CW-109,  "Shotwell/Moultrie/26*  Streets  Sewer  Replacement,"  in  the  amount  of  $219,850  to  Ranger 
Pipelines/A.  Answer  JV  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  fore^oin^  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

of         WAR  2  4 1998 


Secretary,  Public  Utilities  Commission 


S  3  0  0 C 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  On  February  11,  1997,  the  Public  Utilities  Commission  approved  the  plans 
and  specifications  and  authorized  advertising  for  the  Utilities  Engineering  Bureau,  Contract  No. 
CW-139,  "Channel  Pump  Station  Variable  Speed  Control  Improvements";  and 

WHEREAS,  The  Work  to  be  undertaken  provide  facilities  improvements  to  the  Water 
Pollution  Control  Division,  Channel  Pump  Station;  and 

WHEREAS,  The  Contract  was  advertised  on  January  3,  1998  and  two  bids  were  received 
on  February  5,  1998;  and 

WHEREAS,  The  Human  Rights  Commission,  the  Department  of  Public  Works  and  the 
Utility  Engineering  Bureau  staff  determined  that  Millard  Tong  Construction  Co.,  Inc.,  is  deemed 
to  be  the  lowest,  responsive  and  responsible  bidder;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  1994  Sewerage  Improvement 
Bonds,  Fund  5C/CPF/UNA;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Public  Utilities  Commission  Contract 
No.  CW-139,  "Channel  Pump  Station  Variable  Speed  Control  Improvements"  to  the  lowest, 
responsive  and  responsible  bidder,  Millard  Tong  Construction  Co.,  Inc.,  in  the  amount  of 
$726,600. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of  MkRziWB 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0064 


WHEREAS,  On  July  27,  1993,  by  Resolution  No.  93-0222,  the  Public  Utilities  Commission 
awarded  Contract  WD-2064R  36-  Inch  Steel  Main  Installation  in  Dolores  Street  between  San  Jose  Avenue 
and  25th  Street;  in  25th  Street  between  Dolores  and  Sanchez  Streets;  in  Sanchez  Street  between  25th  and 
22nd  Streets;  and  in  22nd  Street  between  Sanchez  and  Castro  Streets  to  A  Ruiz  Construction  Co.  & 
Assoc.,  Inc.  and  Ranger  Pipeline,  Inc.,  A  J.V.,  in  the  amount  of  $2,302,364.00,  and 

WHEREAS,  The  amount  for  said  Contract  was  increased  by  Modification  No.  1  by  $21,261.09  to 
provide  for  a  field  office  for  the  Resident  Engineer;  and  was  further  increased  by  Modification  No.  2  by 
$83,000  to  provide  approximately  500  lineal  feet  of  shoring  and  to  add  10  days  to  the  Contract  time, 
approved  by  PUC  Resolution  No.  95-0016  on  February  14,  1995;  and  further  increased  by  Modification 
No.  3  by  $90,000.00  to  correct  a  clerical  error  in  arriving  at  the  orignal  Contract  amount,  which  Modifica- 
tion was  approved  by  the  Manager,  Utilities  Engineering  Bureau  pursuant  to  Commission  Resolution  No. 
96-0288  adopted  December  10,  1996,  and, 

WHEREAS,  The  Contract  work  commenced  on  December  13,  1993,  with  all  work  to  be 
completed  within  300  calendar  days,  which  specified  completion  date  was  determined  to  be  October  8, 
1994,  and 

WHEREAS,  all  work  was  actually  completed  on  February  27,  1995,  and 

WHEREAS,  The  Contractor  submitted  a  claim  in  the  amount  of  $898,9 1 5 . 1 6  over  the  amount 
earned  on  the  Contract  as  determined  by  the  Resident  Engineer  as  of  February  27,  1995,  and  further 
claimed  additional  time  for  unavoidable  delays,  and 

WHEREAS,  The  Engineer  determined  the  Contractor  to  be  entitled  to  an  additional  $367,178.00, 

and 

WHEREAS,  The  Engineer  and  the  Contractor  arrived  at  a  negotiated  settlement  amount  of 
$400,000.00  and  time  extension  changing  the  completion  date  from  the  original  specified  completion  date 
of  October  8,  1994,  to  the  actual  completion  date  of  February  27,  1995,  and 

WHEREAS,  The  final  Contract  amount  based  upon  the  aforementioned  settlement  and  adjustment 
in  estimated  quantities  of  work  to  agree  with  actual  work  performed  is  $2,827,553.29,  which  amount 
exceeds  the  original  Contract  amount  of  $  2,302,364.00  by  23%,  requiring  approval  of  the  Board  of 
Supervisors  under  Administrative  Code  Section  6.6  if  that  amount  exceeds  10%  of  the  original  Contract 
amount,  now,  therefore,  be  it 
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RESOLVED,  That  this  Commission  hereby  accepts  the  work  performed  under  San  Francisco 
Water  Department  Contract  WD-2064R,  Installation  of  36-Inch  Steel  Main  in  Dolores  Street,  25th  Street, 
Sanchez  Street,  and  22nd  Street,  as  complete,  approves  Contract  Modification  No.  4  to  San  Francisco 
Water  Department  Contract  WD-2064R  increasing  the  Contract  Amount  by  $35,974.91  to  $2,532,600.00 
and  extending  the  Contract  time  from  the  original  specified  completion  date  of  October  8,  1994,  to  the 
actual  completion  date  of  February  27,  1995,  and  be  it  fiarther, 

RESOLVED,  That  this  Commission  approves  Contract  Modification  No.  5  to  San  Francisco 
Water  Department  Contract  WD-2064R  increasing  the  Contract  Amount  by  $294,953.29  to  the  final 
Contract  Amount  of  $2,827,553.29,  and  requests  the  Board  of  Supervisors  to  approve  the  increase  of  the 
Contract  amount  exceeding  ten  percent  of  the  original  Contract  amount  in  accordance  with  section  6.6  of 
the  San  Francisco  Administrative  Code,  and  be  it  further, 

RESOLVED,  that  this  Commission  hereby  approves  final  payment  of  $335,932.00  to  the 
Contractor,  A.  Ruiz  Construction  Co.  &  Assoc.,  Inc.  and  Ranger  Pipeline,  Inc.,  A  J.V.  subject  to  approval 
of  the  Board  of  Supervisors  for  the  increase  of  the  Contract  amount  exceeding  ten  percent  of  the  original 
Contract  amount. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^ting  of   MAR  2  4 1998 


Secretary,  Public  Utilities  Commission 
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Call  to  Order:  1:20  P.M. 


Commissioner  Werbe  cliaired  the  meeting  at  tlie  request  of  President  Makras. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Commissioner  Robert  K. 

Werbe,  Commissioner  Frank  L.  Cook 

Excused  -  Vice  President  Ann  Moller  Caen,  Commissioner  E. 
Dennis  Normandy 


Approval  of  Minutes 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  approve  the 
Minutes  of  the  Regular  Meeting  of  March  10,  1998;  passed  (3-0)  unanimously. 


Communications 
No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 

introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 


Report  of  the  General  Manager 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  announced  that  he  would  be 
taking  a  vacation  next  week  and  Carolyn  Olsen,  Assistant  General  Manager  for 
Operations,  would  serve  as  Acting  General  Manager  during  his  absence. 

a.       Load  Aggregation 

Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  gave  a 
presentation  regarding  "load  aggregation  and  direct  access  programs"  using 
electronic  media.  Mr.  Klein  discussed  the  advantages  of  the  two  programs  to 
consumers.  The  Community  Aggregation  is  a  program  for  residential  and  small 
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commercial  customers.  The  Direct  Access  Program  is  attractive  to  larger 
commercial  and  industrial  customers.  Mr.  Klein  stated  that  the  City  of  South 
San  Francisco  and  Palm  Springs  recently  signed  aggregation  agreements. 
South  San  Francisco  signed  an  agreement  with  Enron  wherein  consumers 
were  promised  5%  savings  on  gas  and  electric  bills.  Palm  Springs  has  a  flat 
rate  for  electric  usage.  On  the  other  hand,  the  University  of  California  entered 
in  a  direct  access  agreement  getting  5%  off  the  bundled  rate. 

In  response  to  Commissioner  Makras'  question  regarding  input  from  the 
community,  Laurie  Park  stated  that  the  public  wants  a  multi-faceted  program  to 
get  energy  savings,  efficiency  service,  renewable  energy  and  discounted  power 
for  purchase  of  green  power.  Staff  would  continue  to  meet  with  community 
leaders  to  get  further  input.  Mr.  Klein  stated  that  staff  would  investigate 
regarding  what  other  agencies  were  doing  regarding  electric  supply  options  and 
return  to  the  Commission  with  an  update. 

Sam  Lauter,  Public  Affairs  Manager  for  PG&E,  explained  that  under  electric 
deregulation  PG&E  would  no  longer  generate  energy.  The  California  State 
Public  Utilities  Commission  and  the  State  Legislature  did  not  want  utility 
companies  that  deliver  power  to  own  power  plants.  He  said  the  10%  reduction 
on  consumers  bills  would  be  paid  from  PG&E  selling  their  power  generating 
resources. 

Commissioner  Makras  requested  staff  to  furnish  the  Commission  with  copies  of 
the  contract  of  the  City  of  South  San  Francisco  and  a  list  of  larger  power  users 
and  their  power  rates. 

b.       Hunters  Point  and  Potrero  Power  Plant  Update 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  Commissioner 
Caen  requested  a  copy  of  today's  meeting  tapes  so  that  she  could  hear  the 
public  comments  on  this  matter.  A  copy  of  the  tape  would  also  be  provided  to 
Commissioner  Normandy. 

The  following  individuals  commented  in  favor  of  the  City  purchasing  the 
Hunters  Point  and  the  Potrero  power  plants:  Dr.  Lew  Brenneman,  physician  in 
San  Francisco;  Catherine  Mahanpour  of  the  Environmental  Law  and  Justice 
Council;  Neil  Gendel,  Healthy  Children  Organizing  Project;  Rodrigo  Tascano, 
Labor  Party-Golden  Gate  Chapter;  Sarah  Rock  of  the  Green  Community,  Gray 
Panthers;  Robin  David,  member  of  IBEW  Local  425;  Claude  Wilson,  Executive 
Director  of  Southeast  Alliance  for  Environmental  Justice  (SAEJ);  Pauline  Peele, 
Bayview  Housing  Corporation;  Greg  Freeman,  Bayview  Hunters  Point  Business 
Association;  Dorris  M.  Vincent;  Charles  Dacus,  Sr.;  Eve  Bach,  Arc  Ecology;  Jeff 
Marmer,  Coalition  for  Better  Wastewater  Solutions;  Marie  Harrison;  Lurilla 
Harris  of  Gray  Panthers;  Imogene  Hubbard  of  Southeast  Alliance  for 
Environmental  Justice;  Alvin  Jones,  PAC  Community  Action;  Sophenia 
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Maxwell;  Silene  Huang;  Maurice  Campbell;  Willie  Ratcliff,  President  of  African 
American  Contractors;  Elizabeth  Tan,  Environmental  Justice  Director  and 
SLUG;  Tonia  Rivera,  SLUG;  Arnoldo  Garcia,  Urban  Habitat  Program;  Kenny 
Osborne,  SLUG;  Ena  Aguirre;  Geri  Almanza  of  People  Organizing  and  Demand 
Environmental  Rights;  Caroline  Washington  from  SAEJ;  and  Francesca  Vietor, 
President  of  the  Commission  on  the  Environment. 

Commissioner  Werbe  acknowledged  the  comments  made  by  the  public.  He 
stated  that  the  Commission  also  does  not  approve  of  pollution.  He  stated  that 
the  Commission  would  consider  trying  to  devise  a  plan  that  would  be 
successful  in  eliminating  pollution. 

Commissioner  Cook  said  he  supports  looking  into  the  benefit  of  removing  these 
plants  or  owning  them  but  he  could  not  see  buying  those  plants  from  PG&E. 
He  said  PG&E  should  have  solved  the  pollution  problem  a  long  time  ago. 

Commissioner  Makras  said  that  he  was  not  sure  that  the  plants  could  be 
eliminated  altogether.  He  asked  if  the  Commission  were  able  to  reduce  the 
emissions  substantially,  that  is  greater  than  50  percent,  would  SAEJ  support 
continued  generation.  Mr.  Wilson  replied  affirmatively. 

Commissioner  Makras  stated  that  based  on  the  comments  received  from  the 
public,  he  would  direct  staff  to  continue  with  the  work  they  already  started  on 
the  issue,  to  loop  all  the  information  that  has  surfaced  in  a  short  period  of  time 
and  report  to  the  Commission  at  the  next  meeting  under  the  General  Manager's 
Report. 


8.      Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  were  no  public  comments. 


REGULAR 


9.      Scheduling  a  public  hearing  to  consider  proposed  rate  adjustments  for  water  and 
sewer  services. 

Commissioner  Makras  directed  staff  to  advise  the  person  who  testified  at  a  previous 
Commission  meeting  about  the  staffs  recommendation  regarding  fire  service  and 
sprinkler  systems  service  charges. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item  9; 
passed  (3-0)  unanimously. 
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Resolution  No.  98-0065:     Designating  May  12,  1998  at  1:00  p.m.,  in  Room  402,  1155 

Market  Street,  as  the  date,  time  and  place  to  hold  a  public 
hearing  to  consider  the  proposed  rate  adjustments  for 
water  and  sewer  services  provided  by  the  Water  Enterprise 
and  Clean  Water  Enterprise. 


1 0.    Requesting  approval  of  expenditure  of  funds  for  the  emergency  work  to  replace  the 
sewer  on  Church  Street  from  1 9*^  Street  to  Hancock  Street. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item  10; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0066:     Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission;  and 
requesting  the  Board  of  Supervisors  to  approve  the 
expenditure  of  funds  for  the  emergency  work  to  replace  the 
structurally  inadequate  sewer  on  Church  Street  from  19'^ 
Street  to  Hancock  Street,  Contract  No.  CW-1 1 5. 


1 1 .    Authorizing  the  General  Manager  of  Public  Utilities  to  expend  $275,000  for 
participation  in  Step  2  of  the  Bay  Area  Regional  Water  Recycling  Program. 

Commissioner  Makras  stated  that  he  would  like  to  look  at  balancing  the  economics  of  a 
feasibility  study  for  a  Bay  area-wide  regional  water  reuse  program  and  to  know  what 
the  potential  uses  of  recycled  water  are  and  the  City's  revenue  would  be.  He 
requested  staff  to  send  a  memo  to  the  Commission  on  when  the  benefits  could  be 
realized  from  these  studies. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  adopt  Item  1 1 ; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0067:     Authorizing  the  General  Manager  of  Public  Utilities  to 

expend  $275,000  for  participation  in  Step  2  of  the  Bay  Area 
Regional  Water  Recycling  Program. 
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LEASES  AND  PERMITS 


On  recommendation  by  the  Chair,  Commissioner  Makras  moved,  seconded  by 
Commissioner  Cook,  to  adopt  items  12,  13,  14,  and  15;  passed  (3-0)  unanimously. 

12.  Resolution  No.  98-0068:     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Exxon  Company,  U.S.A.  to  install 
seven  piezometer  wells  and  perform  deep  boring  and 
potholing  within  a  portion  of  Parcels  146  and  148  of  Bay 
Division  Pipeline  Nos.  3  and  4  right  of  way  located  in 
Sunnyvale,  Santa  Clara  County. 

13.  Resolution  No.  98-0069:     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  K.J.  Woods  Construction,  Inc.  for 
8,400  square  feet  of  Public  Utilities  Commission  land 
located  on  a  portion  of  Parcel  24  of  former  Muni  Railway 
right  of  way  in  Burlingame,  California  for  storage  of 
equipment  and  materials  at  a  monthly  rental  rate  of  $2,000. 

14.  Resolution  No.  98-0070:     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Nextlink  California,  L.L.C.  to  install, 
maintain  and  repair  one  telecommunications  conduit  within 
a  portion  of  Parcel  1215  of  Bay  Division  Pipeline  Nos.  1 
and  2  right  of  way,  located  in  Fremont,  Alameda  County. 

15.  Resolution  No.  98-0071 :     Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  Nextlink  California,  L.L.C.  to  install, 
maintain  and  repair  one  telecommunications  conduit  within 
a  portion  of  Parcel  1 1 1C  of  Bay  Division  Pipeline  Nos.  3 
and  4  right  of  way,  located  in  Milpitas,  Santa  Clara  County. 


CONSTRUCTION  CONTRACTS 

On  recommendation  by  the  Chair,  Commissioner  Cook  moved,  seconded  by  Commissioner 
Makras,  to  adopt  Items  16,  17,  18,  19,  20,  and  21  as  consent  items;  passed  (3-0) 
unanimously. 

16.    Resolution  No.  98-0072:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2202,  12-Inch 
Ductile  Iron  Feeder  Main  Installation  in  24*^  Street  Between 
Valencia  Street  and  Harrison  Street,  and  authorizing 
advertisement  for  bids. 
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17.    Resolution  No.  98-0073:     Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2208,  Sunset 
Supply  Pipeline  Replacement,  and  authorizing 
advertisement  for  bids. 


18.  Resolution  No.  98-0074:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-119, 
Day/Congo/Marston/Cuvier  Streets  Sewer  Replacement, 
and  authorizing  advertisement  for  bids. 

19.  Resolution  No.  98-0075:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-122, 
Dolores/Ord/23rd/28th  Streets  Sewer  Replacement,  and 
authorizing  advertisement  for  bids. 


20.    Resolution  No.  98-0076:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-128,  North  Point 
Water  Pollution  Control  Plant  Improvements-Phase  3A, 
and  authorizing  advertisement  for  bids. 


21.    Resolution  No.  98-0077:     Approving  the  final  plans  and  specifications  for  Utilities 

Engineering  Bureau  Contract  No.  CW-142,  Southeast 
Water  Pollution  Control  Plant  Security  Improvements,  and 
authorizing  advertisement  for  bids. 


On  recommendation  by  the  Chair,  Commissioner  Cook  moved,  seconded  by  Commissioner 
Makras;  to  adopt  items  22,  23,  and  24  as  consent  items;  passed  (3-0)  unanimously. 


22.    Resolution  No.  98-0078: 


Awarding  UEB  Contract  Specification  No.  CW-140,  Islais 
Creek  Public  Access  Improvements,  in  the  amount  of 
$1,613,733  to  Stacey  Witbeck/Ramirez,  Joint  Venture. 


23.    Resolution  No.  98-0079: 


Accepting  the  work  performed  for  Contract  Specification 
No.  1256N,  21=722"^^  723^'^  Streets  Sewer  Replacement; 
approving  contract  modification  no.  1  in  the  credit  amount 
of  $33,497.32;  and  approving  final  payment  of  $12,475.13 
to  the  contractor,  K.  J.  Woods  Construction,  Inc. 


24.    Resolution  No.  98-0080: 


Accepting  the  work  performed  for  Contract  Specification 
No.  1370N,  Ludlow  Alley  Sewer  Replacement;  approving 
contract  modification  no.  1  in  the  credit  amount  of  $10,945; 
and  approving  final  payment  of  $2,052.75  to  the  contractor, 
K.  J.  Woods  Construction,  Inc. 


************************** 
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25.    Authorizing  readvertisement  for  bids  for  Contract  No.  CW-100,  Yosemite/Egbert  Sewer 
Enlargement,  and  authorizing  readvertisement  for  bids. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  adopt  Item  25; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0081:     Rejecting  the  bids  received  on  February  26,  1998  for 

Contract  No.  CW-1 00,  Yosemite/Egbert  Sewer 
Enlargement,  and  authorizing  readvertisement  for  bids. 


PROFESSIONAL  SERVICE  CONTRACTS 


26.    Authorizing  staff  to  enter  into  negotiations  with  Artemis  Capital/Bartle  Wells  to  provide 
financial  advisory  services. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  adopt  Item  26; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0082:     Authorizing  staff  to  enter  into  negotiations  with  Artemis 

Capital/Bartle  Wells  to  provide  financial  advisory  services 
for  a  one-year  contract  with  two  one-year  options  with  a 
first  year  cost  not  to  exceed  $300,000  plus  fees  related  to 
the  sale  of  bonds. 


CLOSED  SESSION 


27.    Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

On  Item  29,  Fred  Arnold,  Manager  of  Property  Acquisition  for  the  Bay  Area  Rapid 
Transit  District  (BART),  spoke  urging  the  Commission  to  grant  the  encroachment 
permit,  the  license  and  the  sale  agreement  with  BART. 


28.    Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 
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The  Public  Utilities  Commission  met  in  Closed  Session  from  3:30  p.m.  to  5:15  p.m.  to  discuss 
the  following  matters: 


29.    Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way,  South  San  Francisco 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 
Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:   Terms  and  Conditions 

No  action  was  taken. 


30.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:   As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property  on 

Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Ambrose/Nelson/Lymburn/Thompson 

City  of  Pleasanton 
Under  Negotiations:     Terms  and  Conditions 

No  action  was  taken. 


31.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Section  54956.9(a): 

Existing  Litigation:       1)     Bay  Delta  Hearings  before  the  State  Water  Resources 

Control  Board. 

2)  Electric  Restructuring  Hearings  before  the  California  Public 
Utilities  Commission. 

3)  Electric  Restructuring  Hearings  before  the  Federal  Energy 
Regulatory  Commission. 

No  action  was  taken. 
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31  .a.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       State  Water  Resources  Control  Board 
No  action  was  taken. 

The  Public  Utilities  Commission  reconvened  in  an  open  session. 

32.  Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during  the 
Closed  Session. 

33.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Makras,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 

Thereupon,  the  meeting  was  adjourned:         5:16  P.M. 

Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0065 


WHEREAS,  This  Commission  has  jurisdiction  over  water  and  sewer  rates  and  other  fees  to  be 
charged  by  the  Water  Enterprise  and  the  Clean  Water  Enterprise;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  designates  Tuesday,  May  12,  1998  at  1:00  p.m.  in 
Room  402,  1 155  Market  Street,  San  Francisco  as  the  date,  time  and  place  for  a  public  hearing  by  the 
Public  Utilities  Commission  to  consider  proposed  adjustments  in  the  rates  charged  for  water  service  and 
water  supplied  by  the  Water  Enterprise  to  its  retail  and  wholesale  customers;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  will  also  consider  proposed  adjustments  in  the 
rates  charged  for  sewer  service  provided  by  the  Clean  Water  Enterprise  to  its  retail  and  wholesale 
customers;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  will  also  consider  proposed  adjustments  in  the 
miscellaneous  fees  charged  by  the  Water  Enterprise  and  the  Clean  Water  Enterprise;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  directs  staff  to  prepare  an  analysis  of  revenue 
requirements  and  proposed  rate  and  fee  adjustments  and  to  make  the  analysis  available  for  public 
inspection  and  review  beginning  May  4,  1998  at  1 155  Market  Street,  4*  Floor,  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

APR  71998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0066 


WHEREAS,  On  September  10,  1997,  PUC  Sewer  Operations  identified  an  emergency  condition  on 
Church  Street  from  19th  Street  to  Hancock  Street;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  replacement  was  required  in  order  to 
protect  the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW'  s  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW-1 15,  "Church  Street  Emergency  Sewer  Replacemenf  to  replace  the  existing  15-inch  diameter  sewer 
with  approximately  302  feet  of  15-inch  diameter  vitrified  clay  pipe  (VCP)  sewer  in  on  Church  Street  from 
1 9th  Street  to  Hancock  Street;  and 

WHEREAS,  The  Contractor,  A.  Ruiz  Construction  Co.,  began  the  emergency  work  on  September  24, 
1997  and  completed  it  on  October  8,  1997;  and 

WHEREAS,  The  cost  of  the  project  is  estimated  at  $104,076.00,  of  which  $76,325.96  is  for  the 
Construction  Contract.  Funds  for  said  Contract  are  available  from  the  1 994  Sewer  Bond  (Fund  5C/CPFAJNA, 
FAMIS  Project  No.  CENSR4SI22,  Job  Order  No.  1 552N);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration  of 
Emergency;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  Approve 
the  expenditure  of  frmds  for  the  emergency  work  to  replace  the  structurally  inadequate  sewer  on  Church  Street 
from  19th  Street  to  Hancock  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


Commission  at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


cl8  ^' 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,   the  San  Francisco  Public  Utilities  Commission  participated  in  the  Step  1  Feasibility 
Study  of  the  Bay  Area  Regional  Water  Recycling  Project  (formerly  known  as  the 
Central  California  Regional  Recycling  Project);  and 

WHEREAS,   the  project  identified  the  potential  to  recycle  approximately  200,000  acre  feet  of 
wastewater  in  the  San  Francisco  Bay  Area;  and 

WHEREAS,    Step  2  of  the  project  is  focused  on  development  of  a  Regional  Water  Recycling 
Master  Plan  which  will  identify  specific  projects  for  the  enhancement  of  water 
supply  in  the  San  Francisco  Bay  Area;  and 

WHEREAS,   the  Bay  Area  Dischargers  Association  is  contracting  with  the  U.S.  Bureau  of 

Reclamation  for  performance  of  the  Step  2  study  which  is  anticipated  to  cost  $3 
million,  of  which  50%  will  be  the  local  share;  and 

WHEREAS,    San  Francisco's  total  water  agency  share  of  the  Step  2  study  is  $425,000,  of  which 
$150,000  was  previously  authorized;  therefore  be  it 

RESOLVED,  that  the  Commission  authorizes  the  General  Manager  of  the  PUC  to  contribute 
$275,000  as  San  Francisco  share  for  participation  in  Step  2  of  the  Bay  Area 
Regional  Water  Recycling  Program. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0068 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  The  Exxon,  U.S.A.,  has  requested  to  enter  into  an  agreement  for  installing 
seven  (7)  piezometer  wells  and  for  performing  deep  boring  and  potholing  to  determine  if 
groundwater  contamination  from  nearby  properties  has  migrated  to  SFPUC  lands;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  (TCS-1 968-98)  to  Exxon,  U.S.A.,  as  Permittee, 
for  the  purpose  of  installing  seven  (7)  piezometer  wells  and  performing  deep  boring  and 
potholing  within  the  Permit  Area  located  in  Sunnyvale,  Santa  Clara  County,  as  set  forth  in  the 
Permit  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as 
shown  on  Exhibit  A-1  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit 
by  Commission  and  expiring  the  earlier  of  (i)  two  years  following  the  commencement  date  or  (ii) 
upon  oral  or  written  notice  from  City  revoking  this  Permit,  provided  that  the  Permittee  shall  pay 
a  $1,800.00  permit  processing  fee,  $700.00  inspection  cost  and  $2,500.00  one  time  use  fee 
with  the  option  to  extend  the  original  term  of  the  permit  for  an  additional  two  (2)  years  at  a  use 
fee  of  $3,000.00;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  |^pR  7^993 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0069 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  K.  J.  Woods  Construction,  Inc.,  has  requested  to  enter  into  an  agreement  for 
storage  of  equipment  and  materials;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  8,400  square  feet  of  land  to  K.  J. 
Woods  Construction,  Inc.  ,  a  California  corporation,  as  lessee,  for  the  purpose  of  storage  of 
equipment  and  materials  at  an  initial  rental  rate  of  $2,000.00  per  month,  as  set  forth  in  the 
lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown 
on  SFPUC  Drawing  No.  B-4697,  on  a  month-to-month  tenancy  commencing  on  March  1,  1998 
and  terminating  upon  thirty  (30)  days'  written  notice  from  either  Party  to  the  other  Party;  and  be 
it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  |]^PR  7^993 


Secretary,  Public  Utilities  Commission 


, .     %         f<  ■  ■ 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0070 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility  has  requested  to  enter 
into  an  agreement  for  installing  one  6-inch  telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California  public 
utility,  as  Permittee,  for  the  purpose  of  installing  one  6-inch  telecommunications  conduit  within 
the  Permit  Area  located  in  Fremont,  Alameda  County,  as  set  forth  in  the  Permit  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4687  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit  by 
Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided  that 
the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and  $8,640.00  annual  use  fee, 
payable  in  monthly  installments  in  the  amount  of  $720.00,  with  annual  (CPI)  adjustments;  and 
be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


Secretary,  Public  Utilities  Commission 


otoo 


■  I 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0071 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Santa  Clara  County;  and 

WHEREAS,  Nextlink  California,  L.L.C.,  a  California  public  utility  has  requested  to  enter 
into  an  agreement  for  installing  one  6-inch  telecommunications  conduit  in  the  Permit  Area;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  permit  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Permit  to  Nextlink  California,  L.L.C.,  a  California  public 
utility,  as  Permittee,  for  the  purpose  of  installing  one  6-inch  telecommunications  conduit  within 
the  Permit  Area  located  in  Milpitas,  Santa  Clara  County,  as  set  forth  in  the  Permit  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  SFPUC  Drawing 
No.  B-4688  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  permit  by 
Commission  and  expiring  upon  oral  or  written  notice  from  City  revoking  this  Permit  provided  that 
the  Permittee  shall  pay  a  $750.00  permit  processing  fee,  and  $14,592.00  annual  use  fee, 
payable  in  monthly  installments  in  the  amount  of  $1,216.00,  with  annual  (CP!)  adjustments;  and 
be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0072 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  quality;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2202,  12-inch  Ductile  Iron  Main  Installation  in  24th  Street  between  Valencia  Street  and 
Harrison  Street,  which  Contract  is  an  integral  part  of  the  Main  Replacement  Program;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b) 
Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  will  be  available  under  the  multi-year  capital  project, 
Construct  Feeder  Main;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2202, 12-inch  Ductile  Iron  Main  Installation  in  24th  Street 
between  Valencia  Street  and  Harrison  Street,  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise 
for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  71998 


Secretary,  Public  Utilities  Commission 


^^^^ 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0073 


WHEREAS,  Plans  and  Specifications  for  San  Francisco  Water  Department 
Contract  No.  WD2208,  Sunset  Supply  Pipeline  Replacement  at  Kaiser  Hospital,  to 
replace  a  section  of  the  pipeline  damaged  by  corrosion,  have  been  completed;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review 
has  determined  the  Main  Replacement  Program  to  be  categorically  exempt  from 
environmental  review  as  a  Class  1(b)  Project  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  Project  CUW167;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and 
specifications  for  San  Francisco  Water  Department  Contract  No.  WD-2208,  Sunset 
Supply  Pipeline  Replacement,  South  San  Francisco,  and  authorizes  the  Utilities 
Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   APR     7  IPP^ 


Secretary,  Public  Utilities  Commission 


•V-'T',* 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0074 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau  Contract 
No.  CW-1 19,  "Day/Congo/Marston/Cuvier  Streets  Sewer  Replacement"  to  replace  the  existing  sewer  with 
approximately  1,606  feet  of  12-inch,  and  18-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  in  Day  Street 
from  San  Jose  Avenue  to  Dolores  Street,  Congo  Street  from  Hearst  Street  to  Monterey  Boulevard,  Congo 
Street  from  Mangels  Avenue  to  Melrose  Avenue,  Marston  Avenue  from  Edna  Street  to  Circular  Avenue  and 
Cuvier  Street  from  Mirando  Way  to  Bosworth  Street ;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $360,924;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  Fund,  (5C/CPFUNA,  FAMIS 
Project  CENSR4SI29);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  Utilities 
Engineering  Bureau  Contract  No.  CW-119,  Day/Congo/Marston/Cuvier  Streets  Sewer  Replacement  and 
authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 


of 


APR  71998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0075 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau  Contract 
No.  CW-122,  "Dolores/Ord/23rd/28th  Streets  Sewer  Replacement"  to  replace  the  existing  sewer  with 
approximately  1,423  feet  of  12-inch,  15-inch  and  18-inch  diameter  vitrified  clay  pipe  (VCP)  sewers  in 
Dolores  Street  from  Valley  to  Twenty-Eighth  Streets,Ord  Street  from  Market  to  Corbett  Streets,  Twenty- 
Third  Street  from  Diamond  to  Castro  Streets  and  in  the  intersection  of  28th  and  Noe  Streets;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $389,290;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1 994  Sewer  Bond  Fund,  (5C/CPFUNA,  FAMIS 
Project  CENSR4SI29);  now,  therefore,  be  it 

RESOLVED,  That  this  Cormnission  hereby  approves  the  final  plans  and  specifications  for  Utilities 
Engineering  Bureau  Contract  No.  CW-122,  "Dolores/Ord/23rd/28th  Streets  Sewer  Replacement",  and 
authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 
of. 

APR  71998 


Secretary,  Public  Utilities  Commission 


REVISED 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  PUC  has  a  continuing  Capital  Improvement  Program  to  upgrade  major 
facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  the  Utilities  Engineering 
Bureau  Construction  Contract  No.  CW-128,  "North  Point  Water  Pollution  Control  Plant 
Improvements  -  Phase  3  A",  to  replace  the  Odor  Control  Units  and  to  make  various  facilities 
improvements  to  the  North  Point  Water  Pollution  Control  Plant  and  North  Shore  Pump  Station;  and 

WHEREAS,  The  Engineer's  Estimate  for  said  Contract  is  $1,100,000;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  1994  Sewerage  Improvement 
Bonds,  Fund  5C/CPF/UNA,  FAMIS  Project  #  CENSR4MR35BAW;  now  therefore,  be  it 

RESOLVED;  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW  -  128,  and  authorizes  the  Utilities  Engineering 
Bureau  to  advertise  for  bids  of  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  April  7.  1998  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0077 


WHEREAS,  The  Public  Utilities  Commission  has  a  continuing  Clean  Water  Repair  and 
Replacement  Program  to  repair,  replace,  upgrade,  and  renew  facilities  used  in  the  handling  and  treatment  of 
wastewater  throughout  the  City;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  Specification  No.  CW-142,  ''Southeast  Water  Pollution  Control  Plant  Security  Improvements,'''' 
for  the  implantation  of  vegetation  along  the  Southeast  Plant's  perimeter  walls;  installation  of  a  new  closed 
circuit  television  system;  expansion  of  the  existing  security  card  access  system;  installation  of  new  exterior 
lighting  at  selected  areas  of  the  plant;  and  the  refurbishment  of  vehicular  gates  and  gates'  actuators;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Envirormiental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  said  Contract  is  $598,410;  and 

WHEREAS,  Funds  for  the  Contract  are  available  from  the  Clean  Water  Enterprise  R&R  Fund, 
Fund  5C/CPF/R&R,  FAMIS  Project  #CENRNRR85940,  Job  Order  No.  1 250N;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  1 )  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  Specification  No.  CW-142,  ''Southeast  Water  Pollution  Control 
Plant  Security  Improvements'"  to  provide  security  improvements  for  the  Plant's  personnel  and  property  and 
2)  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


APR  71998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITffiS  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0078 


WHEREAS,  On  September  9,  1997,  the  Public  Utilities  Commission  approved  the  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-140,  "Islais  Creek  Public  Access 
Improvements";  and 

WHEREAS,  The  work  to  be  undertaken  provides  public  access  improvements  associated 
with  the  Islais  Creek  Transport/Storage  Facilities  Contract  D;  and 

WHEREAS,  The  Contract  was  advertised  on  January  10,  1998  and  four  bids  were  received 
and  opened  publicly  on  February  12,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Stacey  &  Witbeck/Rameriz  JV  as  the  lowest,  responsive  and 
responsible  bidder;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  sewer  revenue  bonds.  Fund 
5C/CPF/UNA,  FAMIS  Project  No.  CENCMPNG2340);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Public  Utilities 
Commission  Contract  No.  CW-140  "Islais  Creek  Public  Access  Improvements",  to  Stacey  & 
Witbeck/Ramirez,  J.V.,  as  the  lowest,  responsive  and  responsible  bidder,  in  the  amount  of 
$1,613,733. 


/  hereby  certify  that  thefore^oin^jesolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  m 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0079 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  sewer  repair  and  replacement  program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Constructionhas  been  completed  for  Contract  SpecificationNo.  1 256N,  "2 1  st/22nd/23id 
Streets  Sewer  Replacement,"  to  construct  927  linear  feet  of  15-inch  and  190  linear  feet  of  12-inch  diameter 
vitrified  clay  pipe  (VCP)  sewers  on  crushed  rock  bedding,  and  to  construct  256  linear  feet  of  1 0-inch  diameter 
vitrified  clay  pipe  (VCP)  culvert  on  21st  Street  from  Mission  to  Valencia  Streets,  22nd  Street  from  Mission 
to  Barlett  Streets,  and  23rd  Street  from  South  Van  Ness  Avenue  to  Capp  Street. 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act,  and  no  hazardous  materials  were 
encountered  during  construction;  and 

WHEREAS,  The  original  contract  amount  to  K.J.  Woods  Construction,  Inc.  was  $283,000.00  and  Contract 
Modification  No.  1  (Final)  to  adjust  for  actual  quantities  used  during  construction  is  in  the  credit  amount  of 
$33,497.32,  thereby  bringing  the  final  contract  to  $249,502.68;  and 

WHEREAS,  The  MBEAVBE  subcontracting  goals  for  this  Contract  item  has  been  approved  by  the 
HRC  Contract  Compliance  Officer  assigned  to  monitor  the  Repair  and  Replacement  Program;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund  (Fund  5C/CPF/RNR,  FAMIS 
Project  No.  CENRNRR86440);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  hereby  accepts  the  work  performed  under  Utilities  Engineering 
Bureau  Contract  No.  1256N  as  satisfactorily  complete;  approves  Contract  Modification  No.  1  (Final)  in  the 
credit  amount  of  $33,497.32,  authorizes  final  paymentof  5%  contract  retention  in  the  amount  of  $12,475.13 
to  the  Contractor,  K.J.  Woods  Construction,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  APR    7  1998  . 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  sewer  repair  and  replacement  program 
to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Construction  has  been  completed  for  Contract  Specification  No.  1 370N,  "Ludlow  Alley 
Sewer  Replacement,"  to  replace  an  existing  15-inch  diameter  VCP  sewer  with  222  linear  feet  of  14-inch 
nominal  diameter  polyethylene  pipe  by  pipe  bursting  method;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined  that 
the  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the  State 
Guidelines  implementing  the  California  Environmental  Quality  Act,  and  no  hazardous  materials  were 
encountered  during  construction;  and 

WHEREAS,  The  original  contract  amount  to  K.J.  Woods  Construction,  Inc.  was  $52,000.00  and 
Contract  Modification  No.  1  (Final)  to  adjust  for  actual  quantities  used  during  construction  is  in  the  credit 
amount  of  $  1 0,945.00,  thereby  bringing  the  final  contract  to  $4 1 ,055 .00;  and 

WHEREAS ,  The  MBE/WBE  subcontracting  for  this  contract  has  been  approved  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  the  Repair  and  Replacement  Program;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Fund  (Fund  5C/CPF/RNR,  FAMIS 
Project  No.  CENRNRR89940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  hereby  accepts  the  work  performed  under  Utilities  Engineering 
Bureau  Contract  No.  13  TON  as  satisfactorily  complete;  approves  Contract  Modification  No.  1  (Final)  in  the 
credit  amount  of  $10,945.00,  authorizes  final  payment  of  5%  contract  retention  in  the  amount  of  $2,052.75 
to  the  Contractor,  K.J.  Woods  Construction,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  APR    7  1998  . 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-Pfl81 


WHEREAS,  The  PUC  has  a  continuing  Capital  Improvement  Program  to  upgrade  major 
facilities  used  in  the  handling  and  treatment  of  wastewater  throughout  the  City;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  has  advertised  and  received  bids  on  February  26, 
1998,  pursuant  to  the  Commission's  adoption  of  Resolution  No.  97-0145  on  May  13,  1997,  to  advertise 
Contract  No.  CW-100,  "Yosemite/Egbert  Sewer  Enlargement",  to  construct  60-inch  and  78-inch 
diameter  RCP  sewers  in  the  Yosemite/Egbert  area  to  relieve  local  flooding;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  has  determined  that  the  lowest  bids  failed  to  meet 
the  contract  requirements  and  the  remaining  bids  substantially  exceeded  the  Engineer's  Estimate  and  the 
available  construction  funding;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  1)  rejects  all  bids  received  on  February  26,  1998; 
and  2)  authorizes  the  re-advertisement  for  construction  bids  of  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  71998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  g  g  -  p  ()  g  £ 


WHEREAS,  the  Public  Utilities  Commission  approved  an  RFP  for  financial  advisory  services  on 
January  27,  1998;  and 

WHEREAS,  six  proposals  were  submitted  to  the  PUC  in  response  to  the  RFP;  and 

WHEREAS,  a  selection  committee  and  HRC  staff  reviewed  all  six  proposals  and  determined  that 
Artemis  Capital  Group  in  joint  venture  with  Bartle  Wells  Associates  submitted  the  best  proposal;  now 
therefore  be  it 

RESOLVED,  that  this  Commission  authorizes  staff  to  enter  into  negotiations  with  Artemis 
Capital/Bartle  Wells  for  purposes  of  entering  into  a  one-year  contract  with  two  one-year  options  with  a 
first-year  cost  not-to-exceed  $300,000  plus  fees  related  to  the  sale  of  bonds  and  other  forms  of  debt;  and 
be  it  further 

RESOLVED,  that  if  these  negotiations  are  not  successful,  staff  is  authorized  to  enter  into 
negotiations  with  the  joint  venture  of  Public  Financial  Management/Coast  Partners  Securities/P.G. 
Corbin,  which  submitted  the  second-ranking  proposal;  and  be  it  further 

RESOLVED,  that  the  General  Manager  is  authorized  to  execute  this  contract  on  behalf  of  the 
Public  Utilities  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

APR   7  1998 


Secretary,  Public  Utilities  Commission 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


PUBLIC  UTILITIES  COMMISSION 


WILLIE  L.  BROWN,  JR.,  MAYOR 


ANSON  B.  MORAN,  GENERAL  MANAGER 


VICTOR  G.  MAKRAS 

PRESIDENT 

ANN  MOLLER  CAEN 

VICE  PRESIDENT 

E.  DENNIS  NORMANDY 

ROBERT  K.  WERBE 
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SAN  FRANCISCO 
WATER  DEPARTMENT 


HETCH  HETCHY 
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CLEAN  WATER  PROGRAM 


NOTICE  OF  PUBLIC  HEARING 


TO  CONSIDER  REVISED 


SCHEDULES  OF  RATES  AND  CHARGES 


TO  BE  CHARGED  BY  THE 


SAN  FRANCISCO  WATER  ENTERPRISE 
AND  THE  CLEAN  WATER  ENTERPRISE 


Notice  is  hereby  given  that  the  PubHc  Utilities  Commission  of  the  City  and  County  of  San  Francisco 
will  conduct  a  pubhc  hearing  on  Tuesday,  May  12,  1998  at  1 :00  p.m.  in  Room  402,  1 155  Market  Street, 
San  Francisco,  California  to  consider  the  adoption  of  revised  Schedules  of  Rates  and  Charges  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Enterprise  to  its  retail  and  wholesale  customers 
including  municipal  accounts;  to  consider  adoption  of  miscellaneous  fees  and  charges  for  various 
permits  and  services  provided  by  the  San  Francisco  Water  Enterprise;  and  to  consider  a  revised  Schedule 
of  Rates  and  Charges  for  sewerage  service  provided  by  the  San  Francisco  Clean  Water  Enterprise  to  its 
customers  within  and  outside  the  City  and  County  of  San  Francisco. 

Copies  of  the  proposals  will  be  available  for  review  beginning  Monday,  May  4,  1998,  at  the  Fourth 
Floor  of  1 155  Market  Street,  San  Francisco,  California. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

April  28, 1998 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

Victor  G.  Makras,  President 
Ann  Moller  Caen,  Vice  President 
E.  Dennis  Normandy 
Robert  K.  Werbe 
Frank  L.  Cook 


DEPARTMENTS 


BUREAUS 


Water  Department 

City  Distribution  Division 
Water  Supply  &  Treatment 

Hetch  Hetchy 

Clean  Water  Program 


Commercial  Land  Management 
Customer  Service 

Engineering  and  Construction  Management 
Environmental  Regulation  and  Management 
Finance 

Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 
Water  Pollution  Control 
Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 
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Call  to  Order: 


1:05  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy 

Commissioner  Robert  K.  Werbe  and  Commissioner  Frank  L.  Cook 
arrived  at  1:06  p.m. 


Approval  of  Minutes 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  approve 
the  Minutes  of  the  Regular  Meeting  of  March  24,  1998;  passed  (5-0)  unanimously. 


Communications 
No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Caen  requested  staff  to  provide  the  Commission  with  an  update 
regarding  refunding  opportunities  for  Series  95  Sewer  bonds. 

Commissioner  Normandy  requested  staff  to  provide  a  status  report  regarding  the 
purchase  of  525  Golden  Gate  Avenue  at  the  next  PUC  meeting. 


Introduction  of  New  Business  by  Commissioners 

Commissioner  Normandy  requested  staff  to  schedule  at  a  PUC  meeting  in  May  a 
discussion  concerning  program  management  to  explore  how  program  management 
could  work  within  the  PUC  operations. 
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Report  of  the  General  Manager 

a.       Power  Plants  > 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  staff 
circulated  a  Request  for  Qualifications  (RFQ)  to  potential  partners  who  may  be 
interested  in  joining  with  the  City  toward  the  purchase  of  the  Hunters  Point  and 
Potrero  power  plants  from  Pacific  Gas  &  Electric  Company.  He  stated  that  the 
RFQ  included  a  draft  term  sheet  that  sets  out  the  conditions  of  participation  of  , 
the  potential  partner.  Mr.  Moran  stated  that  the  terms  of  the  partnership  limit 
development  opportunities  which  are  of  great  concern  to  the  PUC  and  the 
community.  He  said  three  potential  partners  signed  the  term  sheet  and  the 
confidential  agreement. 

Mr.  Moran  advised  that  PG&E  was  not  willing  to  extend  the  time  for  auction  of 
the  power  plants.  If  the  City  were  to  negotiate  a  purchase,  we  have  to  have  a 
firm  offer  by  the  end  of  May.  Staff  would  bring  an  outline  of  the  final  deal  to  the 
Commission.  - 

President  Makras  asked  how  the  community  responded  to  the  Commission's 
decision  to  pursue  the  purchase  of  the  power  plants.  Laurie  Park,  Water 
Resource  &  Planning  Manager,  stated  that  the  community  indicated  their 
commitment  to  participate  in  the  process.  Willie  Ratcliff,  publisher  of  the 
Bayview  Newspaper,  commented  that  the  community  wanted  the  Hunters  Point 
and  the  Potrero  power  plants  relocated  out  of  San  Francisco.  President 
Makras  emphasized  the  significance  of  the  community's  support  and 
involvement  in  the  process  and  suggested  that  staff  develop  an  outreach 
program  in  this  regard. 

Commissioner  Werbe  stated  that  he  was  not  in  favor  of  the  City  buying  these 
power  plants.  He  urged  that  the  community  talk  to  PG&E  to  do  something 
about  eliminating  the  pollution  caused  by  these  plants.  President  Makras 
stated  that  PUC  was  asked  by  the  Board  of  Supervisors  to  look  at  the 
possibilities  of  purchasing  these  power  plants  and  it  is  also  in  PUC's  domain  to 
carry  on  the  process. 

Commissioner  Cook  stated  that  he  would  like  to  review  the  three  proposals. 
Commissioner  Normandy  suggested  that  the  three  proposers  address  the 
phase  out  process  and  mitigation  measures  to  reduce  pollution  when  they  make 
their  presentations  to  the  Commission. 

President  Makras  directed  staff  to  schedule  a  presentation  of  the  three  bidders 
so  that  the  Commission  could  review  the  best  management  plan  whether  the 
City  or  a  third  party  should  own  the  power  plants.  He  stated  that  if  the  City  were 
the  successful  bidder,  the  PUC  would  subscribe  to  the  best  management  plan. 
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If  the  City  was  not  successful,  he  expects  every  other  bidder  and  PG&E  to 
consider  the  best  management  plan  in  their  bid  process. 

The  following  students  from  Gloria  R.  Davis  Academic  Middle  School,  Marcus 
Tucker,  Erica  Reed,  Jasmine  Wilson  and  Renato  Hughes,  Jr.  urged  the 
Commission  to  purchase  the  power  plants. 

The  following  individuals  commented  in  support  of  the  City  purchasing  the 
power  plants:  Marie  Harrison;  Robin  David;  David  Walters,  a  member  of  IBEW 
Local  45,  representing  the  Golden  Gate  Chapter  of  Labor  Party;  Ed  Rosario;  - 
and  Walter  L.  Johnson  of  the  San  Francisco  Labor  Council;  Alex  Lantsberg, 
Southeast  Alliance  for  Environmental  Justice  (SAEJ);  Pauline  Peele  of  SAEJ; 
Sarah  Rock  of  the  Green  Community/Gray  Panthers;  Willie  Ratcliff,  San 
Francisco  Bayview  Newspaper;  Raymond  Tompkins,  Associate  Researcher  at 
the  San  Francisco  State  University  and  a  member  of  BVHP  Environmental 
Health  Task  Force;  Allan  Ramo;  Neil  Gendel,  Health  Children  Organizing 
Project;  Imogene  Hubbard;  David  Paul  Grace;  and  Ena  Aguirre. 

President  Makras  directed  staff  to  request  a  representative  from  PG&E  to 
convey  the  goals  of  PG&E  to  the  Commission  on  this  issue. 


b.       Bernal  Avenue  Project 

Item  7B  was  removed  from  the  agenda. 


0.       Public  Outreach 

Commissioner  Normandy  presented  some  graphic  designs  for  the  PUC  logo. 
He  stated  that  a  new  logo  would  integrate  all  the  three  PUC  units,  Water 
Supply,  Hetch  Hetchy  Water  &  Power  and  the  Clean  Water  Enterprise  in  one 
graphic  entity.  President  Makras  directed  staff  to  schedule  this  matter  at  the 
next  PUC  meeting  for  action  of  the  Commission. 


Public  comments  on  matters  that  were  not  on  today's  agenda. 

Martin  Bournhonesque  urged  the  Commission  to  consider  establishing  an  organic 
farm  in  Sunol  instead  of  gravel  quarries. 
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9.      To  present  an  overview  of  the  Public  Utilities  Comnnission  Water  Resource  Policy, 
Planning  and  Opportunities. 

Moved  by  President  Makras,  seconded  by  Commissioner  Cook,  to  continue  Item  9  to 
the  Call  of  the  Chair;  passed  (5-0)  unanimously. 


10.     Amending  the  San  Francisco  Administrative  Code  Section  6.1-1  to  provide  for 
additional  time  for  awarding  contracts. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  10;  passed  (5-0)  unanimously. 

Resolution  No.  98-0083:    Amending  the  San  Francisco  Administrative  Code  Section 

6.1-1  to  provide  for  additional  time  for  awarding  contracts 
let  by  the  Public  Utilities  Commission  and  the  Public 
Transportation  Commission. 


1 1 .     Acceptance  of  1 5  streetlights  and  poles  from  Vallejo  Crest  residents. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
11;  passed  (5-0)  unanimously. 

Resolution  no.  98-0084:    Authorizing  the  acceptance  of  15  streetlights  and  poles  as 

a  gift  from  a  group  of  residents  of  Vallejo  Crest. 


12.     Approving  the  Discharge  Agreement  between  the  City  of  San  Francisco  and  the 
Modesto  Irrigation  District. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt  12; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0085:    Approving  the  Discharge  Agreement  between  the  City  of 

San  Francisco  and  the  Modesto  Irrigation  District  to  allow 
discharge  of  untreated  water  from  the  Hetch  Hetchy  Water 
and  Power's  San  Joaquin  Pipelines  Crossover  System  into 
the  Modesto  Irrigation  District's  main  canal  located  in  the 
City  of  Riverbank. 
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13.  Authorizing  Quitclaim  Conveyance  Agreements  by  Pacific  Gas  and  Electric  Company 
(PG&E)  for  Special  Facilities  constructed  by  PG&E  at  the  San  Francisco  International 
Airport. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item  13; 
passed  (5-0)  unanimously. 

Resolution  No.  98-0086:    Authorizing  the  General  Manager  of  Public  Utilities  to  ; 

execute  Quitclaim  Conveyance  Agreements  by  Pacific  Gas 
and  Electric  Company  (PG&E)  to  the  City  for  Special 
Facilities  constructed  by  PG&E  at  the  San  Francisco 
International  Airport. 


14.     Requesting  the  transfer  of  $5.8  million  from  the  Hetch  Hetchy  operating  budget  to 
cover  the  increased  costs  of  purchase  of  power  and  transmission  charges. 

President  Makras  directed  staff  to  provide  the  Commission  with  a  report  regarding 
other  accounts  that  are  underbudgeted  and  other  monies  that  appear  to  be  surplus  at 
this  time. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
14;  passed  (5-0)  unanimously. 

Resolution  No.  98-0087:    Authorizing  the  General  Manager  of  Public  Utilities  to 

request  the  Controller  to  transfer  $5.8  million  from  the 
Hetch  Hetchy  operating  budget  to  cover  the  increased 
costs  of  purchase  of  power  and  transmission  charges  for 
FY  1997-98. 


15.     Authorizing  the  General  Manager  of  Public  Utilities  to  request  the  Controller  to  transfer 
$320,000  from  "Salaries"  to  "Services  of  Other  Departments"  within  the  City 
Distribution  Division's  budget. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  continue 
Item  15  to  the  Call  of  the  Chair;  passed  (5-0)  unanimously. 

Note:  Commissioner  Werbe  was  excused  at  2:45  p.m.. 
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16.     Approving  the  transfer  of  $25,000  from  the  PUC  Comprehensive  Communications 
Program  budget  to  an  existing  Public  Affairs'  multi  year  contract  to  fund  an  expanded 
public  opinion  survey  and  other  communications  projects. 

Commissioner  Normandy  moved,  seconded  by  President  Makras,  to  adopt  the 
resolution. 

Commissioner  Caen  requested  that  staff  provide  her  with  the  questions  that  would  be 
asked  on  the  survey.  She  wanted  to  know  the  nature  of  the  questions  and  what  is 
expected  to  be  achieved  from  the  survey. 

President  Makras  and  Commissioner  Normandy  withdrew  their  motion  to  adopt  the 
resolution.  Commissioner  Normandy  requested  staff  to  provide  the  Commission  with 
the  list  of  questions  and  the  rationale  for  each  of  the  questions. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  continue 
Item  16  to  the  Call  of  the  Chair;  passed  (4-0)  unanimously. 


LEASES  AND  PERMITS 


On  recommendation  by  President  Makras,  Commissioner  Normandy  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  17  and  18  as  consent  items;  passed  (4-0)  unanimously. 
Commissioner  Werbe  was  excused. 

17.  Resolution  No.  98-0088:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Moshe  Morry  Shatzki  dba  Express 
Gasoline  and  Auto  Dealz,  for  approximately  5,700  sq.  ft.  of 
PUC  land  located  on  a  portion  of  Parcel  2003(6)  of  Bay 
Division  Pipelines  No.  1  and  2  right  of  way  in  Menio  Park, 
California  for  vehicle  storage  at  an  annual  rental  rate  of 
$6,000. 

18.  Resolution  No.  98-0089:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Stomper  Company,  Inc.  for 
approximately  .44  acres  of  PUC  land  located  on  a  portion 
of  Parcel  1254(6)  of  Bay  Division  Pipelines  No.  1  and  2 
right  of  way  in  Newark,  California,  for  storage  purposes  at 
an  annual  rental  rate  of  $5,856. 


Note:  Commissioner  Werbe  returned  at  2:55  p.m. 
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CONSTRUCTION  CONTRACTS 


On  recommendation  by  Commissioner  Werbe,  Commissioner  Normandy  moved,  seconded 
by  Commissioner  Cook  to  adopt  Items  19,  20,  21,  22,  and  23  as  consent  items;  passed  (5-0) 
unanimously. 

19.  Resolution  No.  98-0090:    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2232,  8-Inch 
Ductile  Iron  Main  Installation  in  Polk  Street  from  Broadway  - . 
to  Filbert  Street;  Clay  Street  to  Pacific  Avenue;  Turk  Street 
to  Ellis  Street;  McAllister  Street  to  Golden  Gate  Avenue 
and  Fell  Street  to  Grove  Street;  authorizing  advertisement 
for  bids;  and  authorizing  the  General  Manager  of  Public 
Utilities  to  award  the  contract  to  the  lowest  responsive  and 
responsible  bidder. 

20.  Resolution  No.  98-0091 :    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2226,  6  &  8- 
Inch  Ductile  Iron  Main  Installation  in  Gough  Street  between 
Golden  Gate  Avenue  and  Haight  Street;  and  authorizing 
advertisement  for  bids. 


21 .  Resolution  No.  98-0092:    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2233,  12-Inch 
Ductile  Iron  Feeder  Main  Installation  in  Pacific  Avenue 
between  Fillmore  Street  and  Van  Ness  Avenue;  and 
authorizing  advertisement  for  bids. 

22.  Resolution  No.  98-0093:    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2242,  Thomas 
Shaft  Chlorination  Facility  Improvement,  Phase  1, 
Emergency  Disinfection  Station;  and  authorizing 
advertisement  for  bids  and  transfer  of  funds. 


23.     Resolution  No.  98-0094:    Approving  the  final  plans  and  specifications  for  San 

Francisco  Water  Department  Contract  WD-2247,  Bay 
Division  Pipelines  No.  1  and  2,  Timber  Trestle  Repairs  - 
Contract  4  of  5;  and  authorizing  advertisement  for  bids. 
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24.     Awarding  the  San  Francisco  Water  Department  Contract  WD-2223,  Supervisory 
Control  and  Data  Acquisition  (SCADA)  System. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  24;  passed  (5-0)  unanimously. 

Resolution  No.  98-0095:    Awarding  the  San  Francisco  Water  Department  Contract 

WD-2223,  Supervisory  Control  and  Data  Acquisition 
(SCADA)  System,  in  the  amount  of  $10,542,055  to 
Transdyn  Controls,  Inc./Cresci  Electric,  Inc.,  JV. 


PROFESSIONAL  SERVICE  CONTRACTS 


25.     Authorizing  the  Manager  of  the  Bureau  of  the  System  Planning  and  Regulatory 

Compliance  to  award  a  professional  services  agreement  to  Montgomery  Watson/AGS, 
Inc./Structus  Joint  Venture  to  perform  engineering  services  for  the  Sunol  Valley  Water 
Treatment  Plant  (SVWTP)  Improvement  Project  for  a  contract  amount  not  to  exceed 
$5,819,000  over  two  years  and  to  allocate  $343,000  to  the  existing  engineering  as- 
needed  contract  to  fund  the  optional  items  identified  in  the  SVWTP  Improvement 
Project  Scope  of  Work. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook,  to  continue  Item 
25  to  the  call  of  the  Chair;  passed  (5-0)  unanimously. 


Note:  Commissioner  Werbe  was  excused  at  3:30  p.m. 


26.     Awarding  a  professional  services  contract  to  Uribe  and  Associates  to  develop  and 
implement  pollution  prevention  strategies. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen,  to  adopt  Item 
26;  passed  (4-0)  unanimously. 

Resolution  No.  98-0096:    Authorizing  the  Manager  of  the  Bureau  of  Environmental 

Regulation  and  Management  to  negotiate  and  award  a 
professional  services  contract  to  Uribe  and  Associates  to 
develop  and  implement  pollution  prevention  strategies  with 
a  contract  amount  not  to  exceed  $50,000  in  FY  1997-98 
and  a  total  contract  value  not  to  exceed  $300,000  over 
three  years. 
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27.     Authorizing  Amendment  No.  7  to  the  agreement  with  Westin  Engineering  Inc.. 

President  Makras  and  Commissioner  Caen  expressed  concerns  about  the  contractor 
being  retained  for  a  long  period.  Mr.  Cockburn  explained  that  it  is  normal  practice  to 
keep  the  design  contractor  during  the  construction  phase  of  a  project. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
27;  passed  (3-1).  President  Makras  voted  No. 

Resolution  No.  98-0097:    Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 

to  execute  Amendment  No.  7  to  the  agreement  with  Westin 
Engineering  Inc.  to  provide  engineering  services  during  the 
construction  of  the  San  Francisco  Water  Supervisory 
Control  and  Data  Acquisition  (SCADA)  System;  increasing 
the  agreement  limit  by  an  amount  not  to  exceed 
$1 ,672,720  and  extending  the  term  by  two  years  to  June 
30.  2000. 

Note:  Commissioner  Werbe  returned  at  3:35  p.m.  u 


28.     Authorizing  the  General  Manager  of  Public  Utilities  to  amend  the  professional  services 
agreement  with  Public  Affairs  Management,  Inc. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen,  to  adopt  Item 
28;  passed  (5-0)  unanimously. 

Resolution  No.  98-0098:    Authorizing  the  General  Manager  of  Public  Utilities  to 

amend  the  professional  services  agreement  with  Public 
Affairs  Management,  Inc.  to  finalize  the  Watershed 
Planning  Project  and  perform  as  needed  public  relations 
tasks  for  a  total  contract  amount  not  to  exceed  $40,000. 


29.     Authorizing  Amendment  No.  2  to  as-needed  environmental  consulting  contracts  with 
Baseline  Environmental,  Camp,  Dresser  McKee,  and  the  Tetra  Tech/Olivia  Chen  Joint 
Venture. 

President  Makras  suggested  widening  the  scope  of  participants  for  "as-needed" 
contracts.  He  recommended  amending  the  resolution  to  increase  the  contract  funding 
by  an  additional  $600,000  for  six  months  and  rebid  the  contract  when  the  contract 
expires. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item  29 
as  amended;  passed  (5-0)  unanimously. 
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Resolution  No.  98-0099:    Authorizing  the  Manager  of  the  Bureau  of  Environmental 

Regulation  and  Management  to  execute  Amendment  No.  2 
to  each  as-needed  environmental  consulting  contracts  with 
Baseline  Environmental,  Camp,  Dresser  McKee,  and  the 
Tetra  Tech/Olivia  Chen  Joint  Venture  restoring  the  total 
potential  expenditure  under  the  three  contracts  to  an 
amount  not  to  exceed  $2,600,000. 


The  Public  Utilities  Commission  took  the  agenda  out  of  order  and  discussed  the  Closed 
Session  agenda  first: 


CLOSED  SESSION 


35.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

Regarding  Item  39,  James  Fang,  President  of  the  Bay  Area  Rapid  Transit  District 
Board  of  Directors,  requested  the  Commission  to  approve  the  licensing  agreement, 
and  the  encroachment  permit  for  BART  to  gain  access  to  the  City's  property. 


36.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  3:45  p.m.  to  7:00  p.m.  to  discuss 
the  following  matters: 


37.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       As  Defendant 

Regarding  the  Alemany  Pump  Station  Electrical 
Improvement  Project. 

Resolution  No.  98-0100:    Approving  the  negotiated  settlement.  Contract  Modification 

No.  1 ;  and  the  final  payment  to  the  contractor,  Kingston- 
Cresci,  AJV. 
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38. 


Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 
Existing  Litigation:   Hefter  v.  City  and  County  of  San  Francisco 
No  action  was  taken. 


39.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way,  South  San  Francisco 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 
Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken.  - 


40.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Property:  Bay  Bridge  Pump  Station 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Contracting  Agency:  CalTrans 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


41.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code 
Section  54956.8: 

Anticipated  Litigation:  As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property  on 

Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Nelson/Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiations:    Terms  and  Conditions 

No  action  was  taken. 


Note:  Commissioner  Werbe  was  excused  at  6:20  p.m. 
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42.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Section  54956.9(a): 

Existing  Litigation:       1)   Bay  Delta  Hearings  before  the  State  Water  Resources 

Control  Board. 

2)  Electric  Restructuring  Hearings  before  the  California  Public 
Utilities  Commission. 

3)  Electric  Restructuring  Hearings  before  the  Federal  Energy 
Regulatory  Commission. 

No  action  was  taken.  ^ 

43.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:  State  Water  Resources  Control  Board 
Item  43  was  removed  from  the  agenda. 

The  Public  Utilities  Commission  reconvened  in  an  open  session. 

44.  Announcement  following  Closed  Session.  ' 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  the  actions  taken  during 
the  Closed  Session. 

45.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 

The  Commission  resumed  discussion  of  the  Regular  Agenda. 
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I. 


REGULAR  AGENDA 


On  recommendation  by  President  Makras,  Commissioner  Normandy  moved,  Commissioner 
Cook  seconded  to  adopt  Items  Number  30  (amended),  31,  32,  33,  and  34  as  consent  items; 
passed  (4-0)  unanimously. 


30.     Resolution  No.  98-0101 


Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  an  existing  relationship  with  Duane,  Morris  and 
Heckscher  LLP  to  provide  legal  services  related  to  water 
and  power  rights;  extending  the  term  of  the  contract  to 
June  30,  1999  and  increasing  the  contract  funding  by 
$900,000  for  a  contract  total  not  to  exceed  $1 ,344,793. 


31 


Resolution  No.  98-0102: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  an  existing  relationship  with  R.M.  Hairston 
Company  to  provide  power  resource  planning  services; 
increasing  the  contract  funding  by  $100,000  for  a  contract 
total  not  to  exceed  $1 50,000. 


32.     Resolution  No.  98-0103: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  an  existing  relationship  with  HMH  Resources,  Inc. 
(formerly  Hansen,  McOuat,  &  Hamrin,  Inc.)  to  provide 
power  planning  services;  increasing  the  contract  funding  by 
$250,000  for  a  contract  total  not  to  exceed  $400,000. 


33.     Resolution  No.  98-0104: 


34.     Resolution  No.  98-0105: 


Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  an  existing  relationship  with  Daniel  B.  Steiner, 
Consulting  Engineer  to  provide  legal  services  related  to 
water  and  power  rights  increasing  the  contract  funding  by 
$175,000  for  a  contract  total  not  to  exceed  $1 ,623,000;  and 
extending  the  term  of  the  contract  to  June  30,  1999. 

Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  an  existing  relationship  with  Ronald  Yoshiyama  to 
provide  consulting  services  related  to  biological  issues; 
extending  the  term  of  the  contract  to  August  31 ,  1999  and 
increasing  the  contract  funding  by  $20,000  for  a  contract 
total  not  to  exceed  $96,000. 


Thereupon,  the  meeting  was  adjourned: 


7:05  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0083 


RESOLVED,  That  the  Commission  hereby  requests  the  Board  of  Supervisors  to  amend 
Administrative  Code  Section  6.1-1  by  adding  the  Public  Utilities  Commission  and  Public  Transportation 
Commission  effective  July  1,  1998,  thereby  repealing  the  Sunset  Clauses  in  Ordinances  1 1 1-97  and  412- 
97. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0084 


WHEREAS,  a  group  of  residents  of  the  Vallejo  Crest  desire  to  give  to  the  City  and 
County  of  San  Francisco  1 5  new,  but  historically  appropriate,  streetlight  fixtures  and  poles  which 
includes  a  spare  streetlight  fixture  and  pole  estimated  at  $35,000  to  light  that  historically 
designated  area  of  Vallejo  Street  between  Jones  and  Taylor  Streets;  and 

WHEREAS,  the  representatives  of  the  residents  of  the  Vallejo  Crest  have  met  with  the 
General  Manager  of  Hetch  Hetchy  Water  and  Power  and  the  Manager  of  the  Bureau  of  Light, 
Heat  and  Power,  both  of  whom  have  affirmed  that  the  lighting  being  proposed  is  appropriate  for 
the  Vallejo  Crest  area  and  complies  with  the  City  lighting  requirements;  and 

WHEREAS,  the  residents  of  the  Vallejo  Crest  area  will  pay  for  all  costs  and  meet 
BLHP's  standards,  and  be  consistent  with  the  historic  style  of  lighting  which  was  once  common 
in  this  area;  and  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  requests  the  Board  of  Supervisors'  approval  for  the 
acceptance  of  the  gift  estimated  at  $35,000  from  a  group  of  residents  of  the  Vallejo  Crest. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of   APR  2  8  1998  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0085 


RESOLUTION  NO. 


WHEREAS,  Under  Hetch  Hetchy  Contract  HH-839R,  the  San  Joaquin  Pipelines  Crossover 
System  was  installed  in  the  City  of  Riverbank  adjacent  to  the  Modesto  Irrigation  District's  main 
canal;  and 

WHEREAS,  The  crossover  v^ll  enable  Hetch  Hetchy  to  transfer  water  from  one  pipeline 
to  the  other  and  discharge  water  directly  into  an  irrigation  canal  owned  and  operated  by  the  Modesto 
Irrigation  District;  and 

WHEREAS,  A  Discharge  Agreement  was  negotiated  between  the  City  of  San  Francisco  and 
the  Modesto  Irrigation  District,  granting  the  City  approval  to  discharge  water  as  necessary  for 
maintenance  of  the  pipelines  or  in  the  event  of  an  emergency;  and 

WHEREAS,  The  Modesto  Irrigation  District  approved  the  Discharge  Agreement  by 
resolution  on  November  4, 1997  and  executed  the  agreement  in  March  1998;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  Discharge  Agreement  between  the  City 
of  San  Francisco  and  Modesto  Irrigation  District  and  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  execute  said  Agreement;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  recommends  that  the  Board  of 
Supervisors  approve  the  Discharge  Agreement  by  resolution. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


APR  2  8  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0086 


RESOLUTION  NO. 


WHEREAS,  PG&E  has  constructed  on  behalf  of  the  City,  Transformer  Bank  #2  at  the  City's 
Airport  Substation  to  support  increased  electric  demand  at  the  San  Francisco  International  Airport;  AND 

WHEREAS,  PG&E  is  constructing  on  the  City's  behalf,  a  new  Transformer  Bank  #1  at  the  City's 
Airport  Substation  and  the  new  City-owned  Substation  MA  on  Airport  land  in  Millbrae;  AND 

WHEREAS,  PG&E  is  issuing  a  quitclaim,  assignment,  and  title  transfer  for  these  facilities  to  the 
City;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  San  Francisco  Public  Utilities  Commission  is 
authorized  to  execute  the  Quitclaim  Conveyance  Agreement  by  Pacific  Gas  and  Electric  Company 
(PG&E)  for  the  San  Francisco  International  Airport  Substation,  Bank  2,  and  to  execute  the  Quitclaim 
Conveyance  Agreements  for  the  San  Francisco  International  Airport  Substation,  Bank  1  and  Station  MA 
upon  completion  of  these  facilities. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


-A 


%.. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0087 


WHEREAS,  Budget  projections  for  purchase  of  power  and  transmission  charges  are 
based  on  a  normal  precipitation  year;  and 

WHEREAS,  Circumstances  can  change  during  the  fiscal  year  that  result  in  higher  costs 
for  both  purchase  of  power  and  transmission;  and 

WHEREAS,  The  Hetch  Hetchy  Water  and  Power  Department  is  currently  projecting  a 
shortfall  of  $4.5  million  in  purchase  of  power  and  $1.3  million  in  transmission  costs;  and 

WHEREAS,  This  shortfall  can  be  offset  by  projected  surpluses  in  the  operating  budget 
for  FY  97/98,  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  authorize  the  PUC  General  Manager  to  request  the 
Controller  to  do  a  fund  transfer  in  the  amount  of  $5.8  million  salaries  (fringe  benefits  $1.5 
million;  professional  services  $.5  million;  fixed  charges  $.8  million;  judgment  and  claims  $.7 
million;  other  non-personal  services  $1.6  million;  and  materials  &  supplies  $.7  million),  to  cover 
the  costs  of  purchase  of  power  ($4.5  million)  and  transmission  charges  ($1.3  million)  for  the 
remainder  of  FY  97/98. 


H010100 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0088 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  Moshe  Morry  Shatzki  dba  Express  Gasoline  and  Auto  Dealz  has  requested 
to  enter  into  an  agreement  for  vehicular  storage;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  5,700  sq.  ft.  of  land  to  Moshe 
Morry  Shatzki  dba  Express  Gasoline  and  Auto  Dealz,  as  lessee,  for  the  purpose  of  vehicular 
storage  at  an  initial  rental  rate  of  $500.00  per  month,  as  set  forth  in  the  lease  of  certain  real 
property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on  Drawing  No.  B- 
4699,  on  a  month-to-month  tenancy  commencing  upon  authorization  and  approval  of  said  lease 
by  Commission;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

"•'"'"^"f  APR  P.  S  1998  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0089 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  (SFPUC)  in  Alameda  County;  and 

WHEREAS,  Stomper  Company,  Inc.  has  requested  to  enter  into  a  Lease  agreement  for 
the  purpose  of  storage  in  conjunction  with  an  adjacent  business  which  abuts  SFPUC  property; 
and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  five  (5)  year  Lease,  with  one  four  (4)  year  extension 
option,  of  approximately  .44  acres  of  land  to  Stomper  Company,  Inc.,  as  Lessee,  for  the 
purpose  of  storage  in  conjunction  with  Tenant's  adjacent  business  located  in  Alameda  County, 
as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities 
Commission,  as  shown  on  SFPUC  Drawing  No.  B-4695  of  the  Lease  commencing  the  later  of: 
(i)  Tenant  closing  escrow  and  taking  title  to  property  located  at  7799  Enterprise  Drive  which  is 
located  adjacent  to  SFPUC  right  of  way,  and  (ii)  the  date  PUC  passes  a  resolution  approving 
this  Lease  and  expiring  five  (5)  years  from  the  commencement  date  provided  that  the  Lessee 
shall  pay  an  initial  rental  of  $5,856.00  per  year,  payable  in  monthly  installments  of  $488.00  per 
month  with  annual  (CP!)  adjustments  not  less  than  2%  or  more  than  5%  of  the  monthly  Base 
Rent  in  effect  immediately  prior  to  the  adjustment  date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0090 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  quality;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2232,  8-Inch  Ductile  Iron  Main  Installation  in  Polk  Street  from  Broadway  to  Filbert  Street, 
Clay  Street  to  Pacific  Avenue;  Turk  Street  to  Ellis  Street;  McAllister  Street  to  Golden  Gate  Avenue  and 
Fell  Street  to  Grove  Street,  which  Contract  is  an  integral  part  of  the  Main  Replacement  Program;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  Main  Replacement  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b)  Project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  will  be  available  under  the  multi-year  capital  project  CUW- 
870,  Main  Replacement  Program  (In  City);  and 

WHEREAS,  The  work  to  be  performed  under  this  Contract  will  be  in  City  streets  near  the  San 
Francisco  City  Hall,  and  it  is  essential  that  the  work  be  completed  well  before  the  Grand  Opening 
festivities,  which  are  planned  for  January  1999;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2232,  8-Inch  Ductile  Iron  Main  Installation  in  Polk  Street 
from  Broadway  to  Filbert  Street;  Clay  Street  to  Pacific  Avenue;  Turk  Street  to  Ellis  Street;  McAllister 
Street  to  Golden  Gate  Avenue  and  Fell  Street  to  Grove  Street,  and  authorizes  the  Utilities  Engineering 
Bureau  to  advertise  for  bids  said  Contract;  and  be  it  further, 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager,  Public  Utilities,  to 
award  the  Contract  to  the  lowest  responsive  and  responsible  bidder. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^^'■"^  ^/   APR  2  8  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0091 


WHEREAS,  The  San  Francisco  Water  Department  has  a  Water  Main  Replacement  Program  to 
provide  for  systematic  replacement  of  mains  over  time  with  new  ductile  iron  mains  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  quality,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2226,  6  and  8-Inch  Ductile  Iron  Main  Installation  in  Gough  Street  between  Golden  Gate 
Avenue  and  Haight  Street,  which  Contract  is  an  integral  part  of  the  Main  Replacement  Program,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  Main  Replacement  Program  to  be  categorically  exempt  from  environmental  review  as  a  Class  1(b) 
Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  multi-year  capital  project  CUW870, 
Main  Replacement  Program  (In  City),  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2226,  6  and  8-Inch  Ductile  Iron  Main  Installation  in 
Gough  Street  between  Golden  Gate  Avenue  and  Haight  Street,  and  authorizes  the  Utilties  Engineering 
Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0092 


WHEREAS,  The  San  Francisco  Water  Department  has  a  continuing  Feeder  Main  Program  which 
includes  the  construction  of  ductile  iron  feeder  mains  (12-inches  and  over  in  diameter)  to  reduce  the  water 
distribution  system's  vulnerability  to  future  earthquakes,  provide  better  flow  and  pressure,  and  improve 
water  supply;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2233,  12-Inch  (305mm)  Ductile  Iron  Main  Installation  in  Pacific  Avenue  between  Fillmore 
Street  and  Van  Ness  Avenue;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Feeder  Main  Program  is  categorically  exempt  from  environmental  review  as  a  Class  1(b)  Project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  will  be  available  in  the  1998-99  Feeder  Main  Project;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2233,  12-Inch  (305mm)  Ductile  Iron  Main  Installation  in 
Pacific  Avenue  between  Fillmore  Street  and  Van  Ness  Avenue,  and  authorizes  the  Utilities  Engineering 
Bureau  to  advertise  for  bids  for  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0093 


WHEREAS,  The  San  Francisco  Water  Department  has  planned  improvements  to  the  Hetch 
Hetchy  aqueduct  disinfection  system  based  on  recommendations  from  annual  inspection  by  the  California 
Department  of  Health  Services  that  provides  for  increasing  reliability  and  redundancy  of  disinfection 
facilities  to  reduce  the  distribution  system's  vulnerability  to  biological  contamination,  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Department 
Contract  WD-2242,  Thomas  Shaft  Chlorination  Facility  Improvement,  which  is  an  integral  part  of  the 
Hetch  Hetchy  Water  System  Improvement  Plan,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  installation  of  additional  water  tanks  to  be  categorically  exempt  from  environmental  review  as  a  Class 
1  (b)  Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act,  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  a  multi-year  capital  project  CUW  206.1, 
Thomas  Shaft  Chlorination  Facility  Improvement,  and  funding  to  supplement  this  project  is  available  in 
projects  CUW  208  Lawrence  Livermore  Filtration  Plant  and  CUW  187  Filter  to  Waste  Systems  at 
Treatment  Plants,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  PUC  General  Manager  to  request  the 
Controller  to  transfer  $1,000,000  from  CUW  208,  and  $600,000  from  CUW  187  to  supplement  CUW 
206,  and  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2242  Thomas  Shaft  Chlorination  Facility  Improvement, 
and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

""^•^''"sof   APR  2  8  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0094 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2247,  BDPL  Nos.  1  and 
2  Timber  Trestle  Repairs  -  Contract  4  of  5,  timber  trestle  support  structures  will  either  be  replaced  or 
repaired:  and 

WHEREAS,  The  Final  Negative  Declaration  No.  93-7 15E  determines  that,  through  the 
incorporation  of  mitigation  measures  included  as  part  of  the  project  (i.e.,  construction  work  on  the  East 
Bay  portion  to  be  performed  within  September  1  to  January  3 1  of  the  succeeding  year  and  other  mitigation 
measures  described  in  the  Maintenance  Project  Description  and  Habitat  Protection  Plan),  the  project  as 
described  in  the  negative  declaration  will  not  have  a  significant  adverse  effect  on  the  environment;  and 

WHEREAS,  A  Mitigation  and  Monitoring  Plan  has  been  prepared  and  was  incorporated  into  the 
design  and  construction  contract  documents  and  other  elements  of  the  five-year  maintenance  and  repair 
program;  and 

WHEREAS,  To  this  end,  an  Annual  Mitigation  and  Monitoring  Report  is  being  submitted  to 
different  regulatory  agencies  having  jurisdiction  for  this  work;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  final  plans  and  specifications  and  authorizes  bid  call 
for  San  Francisco  Water  Department  Contract  No.  WD-2247,  BDPL  Nos.  1  and  2  Timber  Trestle  Repairs  - 
Contract  4  of  5. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1938 


Secretary,  Public  Utilities  Commission 


P  il  ^ 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0095 


WHEREAS,  The  City  desires  to  implement  a  system-wide  SCADA  system  and  has  committed  to 
the  California  Department  of  Health  Services  that  such  a  system  will  be  operational  by  March  2000;  and 

WHEREAS,  Implementation  of  the  SCADA  system  consists  of  furnishing  the  SCADA  related 
computer  hardware  and  software,  interfacing  to  new  and  existing  field  instrumentation,  and  providing 
telephone,  radio  and  satellite  communications;  and  § 

WHEREAS,  On  January  27,  1998,  by  its  Resolution  No.  98-0014,  the  PUC  approved  the  pre- 
qualified  SCADA  System  Suppliers,  the  final  plans  and  specifications,  and  authorized  advertisement  for 
Contract  No.  WD-2223,  San  Francisco  Water  Supervisory  Control  And  Data  Acquisition  (SCADA) 
system;  and 

WHEREAS,  The  Contract  was  advertised  on  February  11,  1998,  and  five  (5)  bids  were  received 
and  opened  publicly  on  March  26,  1998;  and 

WHEREAS,  The  low  bid  submitted  by  Troy's  Contracting/Edward  W.  Scott  Electric  Co.  Inc.,  JV, 
was  rejected  due  to  the  submission  of  a  defective  bid  bond;  and 

WHEREAS,  The  second  low  bid  submitted  by  SWK,  JV  (Kingston  Constructors,  Inc.  /  Stacey  & 
Whitbeck  Inc.),  was  found  non-responsive  because  it  failed  to  meet  the  MBE  subcontracting  goal 
established  for  this  Contract;  and 

WHEREAS,  Transdyn  Controls,  Inc./Cresci  Electric,  Inc.,  JV  has  been  determined  to  be  the 
lowest  responsible  and  responsive  bidder;  and 

WHEREAS,  Funds  for  this  Contract  are  available  in  the  PUC  Capital  Improvement  Program, 
projects  CUW127,  Install  SCADA  System,  and  CUWl  12,  Crystal  Springs  Pipeline  No.  1;  now,  therefore, 
belt 

RESOLVED,  That  this  Commission  hereby  authorizes  the  PUC  General  Manager  to  request  the 
Controller  of  the  City  and  County  of  San  Francisco  to  transfer  $6,000,000  from  project  CUWl  12,  Crystal 
Springs  Pipeline  No.  1,  to  project  CUWl 27,  Install  SCADA  System  to  fund  the  Contract;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
WD-2223,  San  Francisco  Water  Supervisory  Control  And  Data  Acquisition  (SCADA)  system,  in  the 
amount  of  $10,542,055  to  the  lowest  responsive  bidder,  Transdyn  Controls,  Inc/Cresci  Electric,  Inc.,  JV. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting  of 

APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0096 


WHEREAS,  The  City  is  mandated  in  their  Oceanside  and  Southeast  NPDES  permits  to  develop 
and  implement  pollution  prevention  strategies,  including  technical  outreach,  for  traditional  and  non- 
traditional  pollutants  sources.  These  non-traditional  sources  include,  but  are  not  limited  to,  dry  cleaners, 
automotive  dismantlers,  automotive  repair  facilities  and  pest  control  applicators. 

WHEREAS,  Funding  is  available  BERM's  1997-98  operating  budget,  for  outside  consultants  to 
provide  these  professional  services. 

WHEREAS,  The  scope  of  work  will  include  characterizing  small  commercial  businesses  to 
determine  the  significance  of  their  discharge,  develop  business  specific  water  pollution  prevention 
strategies,  and  finally,  conduct  voluntary  pollution  prevention  opportunity  assessments  for  targeted 
businesses  to  identify  and  implement  pollution  prevention  strategies. 

WHEREAS,  The  use  of  voluntary  water  pollution  prevention  opportunity  assessments  encourage 
businesses  to  implement  water  pollution  prevention  strategies  through  technical  outreach  without  the  need 
for  BERM  to  issue  resource  intensive  permits  requiring  periodic  monitoring,  inspection  and  sampling. 

WHEREAS,  there  is  a  need  for  the  expertise  of  professionals  skilled  in  the  development  and 
implementation  of  water  pollution  prevention  strategies. 

WHEREAS,  Uribe  and  Associates  is  the  top  ranked  consulting  firm,  chosen  through  PUC 
approved  selection  criteria  and  met  the  HRC  recommended  30%  Minority  Owned  Business  and  10% 
Woman  Owned  Business  participation  goal  for  this  project. 

RESOLVED,  That  this  commission  hereby  authorizes  the  PUC's  Bureau  of  Environmental 
Regulation  and  Management's  Manager  to  negotiate  and  award  a  standard  professional  contract  with 
Uribe  and  Associates,  with  an  contract  value  amount  not  to  exceed  $50,000  in  FY  1997-98  and  a  total 
contract  value  not  to  exceed  $300,000  over  a  three  years. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  fiPR  9.  R  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0097 


WHEREAS,  An  Agreement  between  the  San  Francisco  Water  Department  and  Westin  Engineering  Inc. 
(Consultant)  was  entered  into  on  May  11,  1992  to  develop  a  SCADA  system  Master  Plan  for  an  amount 
not  to  exceed  $637,548;  and 

WHEREAS,  Said  Agreement  was  subsequently  amended  for  the  Consultant  to  provide  detail  design  and 
bid  evaluation  services,  for  a  total  Agreement  cost  as  amended  to-date  of  $4,046,389  and  a  term  expiring 
on  June  30,  1998;  and 

WHEREAS,  Said  Agreement  provides  the  City  with  the  option  to  amend  it  to  include  engineering 
services  during  the  construction  phase  of  the  project;  and 

WHEREAS,  In  order  to  facilitate  continuity  with  the  design,  staff  recommends  that  the  Consultant  be 
retained  to  provide  limited  but  necessary  engineering  services  during  construction;  and 

WHEREAS,  On  January  27,  1998,  by  its  Resolution  No.  98-0022,  this  Commission  authorized  the 
Utilities  Engineering  Bureau  Manager  to  negotiate  with  the  Consultant  for  the  provision  of  engineering 
support  services  during  construction;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  Manager  has  negotiated  Amendment  No.  7  to  the 
Agreement  with  Westin  Engineering  for  said  services  in  an  amount  not  to  exceed  $1,672,720;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Utilities  Engineering  Bureau  Manager  to  execute 
Amendment  No.  7  to  said  Agreement  for  the  provision  of  engineering  support  services  during 
construction  for  an  amount  not  to  exceed  $1,672,720  and  extending  the  term  of  this  Agreement  by  24 
months  to  June  30,  2000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0098 


WHEREAS,  The  Public  Utilities  Commission  approved  the  preparation  of  a  Comprehensive  Watershed 
Management  Policy  and  Plans  by  Resolution  No.  91-0354;  and, 

WHEREAS,  This  Commission  approved,  by  Resolution  No.  92-0137,  the  selection  of  Public  Affairs  Management, 
Inc.  as  a  primary  member  of  the  EDAW,  Inc.  consultant  team  to  conduct  public  information,  education,  and  outreach 
for  the  preparation  of  said  policy  and  plans.;  and, 

WHEREAS,  This  Commission,  by  Resolutions  Nos.  97-0177,  97-0059  and  97-0315,  revised  the  Preferred 
Alternative  for  watershed  policy  and  management  plans  and  directed  the  General  Manager  to  finalize  the  Watershed 
Management  Plans  and  Environmental  Impact  Reports  to  include  consideration  of  the  Southern  Watershed  Golf  Course 
and  the  inclusion  of  the  Bay  Area  Ridge  Trail,  which  is  currently  in  progress;  and, 

WHEREAS,  The  remaining  public  participation  tasks  of  the  Watershed  Management  Planning  Project  includes 
conducting  public  involvement  activities  and  preparing  public  education  materials  including  public  scoping  and  support 
for  public  hearings  for  the  CEQA  process;  and, 

WHEREAS,  This  Commission  has  also  identified  the  need  to  develop  public  outreach  activities  directed  at  current 
issues  and  concerns  as  needed  and  required  by  the  PUC;  and, 

WHEREAS,  It  is  the  desire  of  this  Commission  to  provide  an  emphasis  on  primary  contracting  opportunities  to 
minority  and  women  -owned  businesses  that  operate  within  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  A  contract  agreement  with  Public  Affairs  Management,  Inc.  to  finalize  the  Watershed  Planning  Project 
and  the  added  public  outreach  tasks  identified  above  is  estimated  at  $40,000,  and  be  obligated  against  fiinds  allocated 
for  this  purpose  in  the  Water  Supply  and  Treatment  Division  Index  Code  47-3017  and  Communications  Program  Index 
Code  40109,  subobject  3531;  and, 

WHEREAS,  This  contract  amendment  has  been  reviewed  by  the  Human  Resources  Commission's  Contract 
Compliance  staff.  Now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager,  Public  Utilities  Commission,  to  amend  the 
professional  services  contract  agreement  with  Public  Affairs  Management,  Inc.  to  finalize  the  Watershed  Planning 
Project,  and  to  perform  other  services  related  to  as-needed  public  relations  tasks,  for  a  total  contract  amount  not  to  exceed 
$40,000,  to  be  funded  by  Operating  Funds  47-3017  and  Communications  Program  Index  Code  40109,  subobject  081, 
and  a  total  term  not  to  exceed  32  months. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting  of 

APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0099 


WHEREAS,  In  March,  1997,  the  PUG  entered  into  three  as-needed  environmental 
consulting  contracts  for  a  total  of  $1 ,200,000;  and 

WHEREAS,  Earlier,  on  August  28,  1996,  in  authorizing  staff  to  negotiate  and  execute 
these  contracts,  the  Commission  reduced  the  total  spending  authority  of  these  contracts  from 
$3,200,000  to  $1,200,000;  and 

WHEREAS,  In  approving  Amendment  No.  1  to  these  contracts  on  October  14,  1997,  the 
Commission  added  $800,000  in  spending  authority  to  these  contracts  and  invited  staff  to  return 
to  the  Commission  for  a  further  contract  modification  when  the  additional  amount  was  depleted; 
and 

WHEREAS,  In  March  1998,  the  tasks  in  progress  or  assigned  to  the  three  consultants 
and  their  subconsultants  utilized  nearly  all  the  spending  authority  granted  under  Amendment 
No.1;  and 

WHEREAS,  The  PUC  bureaus  and  divisions  continue  to  need  environmental  consulting 
services  and  sufficient  funding  exists  in  their  approved  budgets  to  continue  this  work;  now 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  the  Bureau  of 
Environmental  Regulation  and  Management  to  execute  Amendment  No.  2  to  each  as-needed 
environmental  consulting  contract,  restoring  the  total  potential  expenditure  under  the  three 
contracts  to  an  amount  not  to  exceed  $2,600,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0100 


WHEREAS,  On  February  12,  1991,  by  its  Resolution  No.  91-0054,  this  Commission, 
awarded  San  Francisco  Water  Department  Contract  No.  WD-2010,  Alemany  Pump  Station  Electrical 
Improvements  to  Kingston-Cresci,  AJV  in  the  amount  of  $259,000;  and 

WHEREAS,  Work  under  the  Contract  commenced  on  March  18,  1991  and  was  scheduled  to  be 
completed  by  November  12,  1991;  and 

WHEREAS,  The  work  was  substantially  completed  on  September  9,  1992,  which  represents  a 
delay  of  302  calendar  days;  and 

WHEREAS,  The  City  and  the  Contractor  entered  into  a  dispute  over  the  cause  of  and 
responsibility  for  the  delays;  and 

WHEREAS,  The  City  and  the  Contractor  have  reached  a  settlement  acceptable  to  both  parties, 
which  waives  the  City's  assessment  of  liquidated  damages  in  exchange  for  the  Contractor  not  seeking 
compensation  for  extra  work  performed  and  for  furnishing  City  specified  spare  parts  valued  at 
approximately  $61,798;  and 

WHEREAS,  Under  this  settlement  Kingston-Cresci,  AJV  releases  the  City  from  all  further 
claims  in  connection  with  this  Contract;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  accepts  as  completed  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2010,  Alemany  Pump  Station  Electrical  Improvements; 
and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  negotiated  settlement  which  waives  liquidated 
damages  and  grants  an  extension  of  time  for  all  delays,  in  exchange  for  the  Contractor  not  seeking 
compensation  for  extra  work  and  for  furnishing  City  specified  spare  parts;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  Contract  Modification  No.  1  (Final),  and 
approves  final  payment  to  the  Contractor,  Kingston-Cresci,  AJV,  in  the  amount  of  $131,930. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Commission 


n^tfh  9 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0101 


WHEREAS,  By  Resolution  No.  97,0157  the  Public  Utilities  Commission  did  enter  into  an 
agreement  with  the  law  firm  of  Duane,  Morris  &  Heckscher  LLP  to  provide  legal  services  before 
FERC  with  respect  to  water  and  power  contracts,  rates  and  regulation;  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  in  matters  pertaining  to  protection  of  Hetch 
Hetchy's  rights  under  federal  jurisdictional  wholesale  power  and  transmission  contracts  during 
the  electric  restructure;  and 

WHEREAS,  DMH  played  a  key  role  in  maintaining  the  "inactive  zone"  designation  for 
San  Francisco,  without  which  the  cost  of  electric  service  to  San  Francisco  residents  and 
businesses  would  increase  by  an  estimated  $15-$20  million  per  year;  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  in  arguments  before  FERC  pertaining  to 
proposed  changes  in  interstate  transmission  rate  methodologies  which  potentially  could 
increase  Hetch  Hetchy's  operating  costs  by  $1.1  to  $1.7  million  per  year,  and  the  cost  of  electric 
service  to  San  Francisco  residents  and  businesses  by  an  additional  $10  million  per  year;  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  in  discussions  before  FERC  regarding  the 
magnitude  and  applicability  of  additional  charges  proposed  to  be  assessed  by  the  California 
Independent  System  Operation  (ISO)  and  Power  Exchange  (PX)  which  could  increase  Hetch 
Hetchy's  annual  operating  costs  by  $1  million  and  the  cost  of  electric  service  to  San  Francisco 
residents  and  businesses  by  an  additional  $7  million  per  year;  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  in  protecting  Hetch  Hetchy's  firm  transmis- 
sion and  other  rights  under  its  existing  long-term  interconnection  agreement  with  Pacific  Gas 
and  Electric  Company  (PG&E);  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  in  analyzing  and  protecting  the  City's  rights 
under  its  power  sales  contract  with  the  Districts;  and 

WHEREAS,  The  City  believes  that  protection  of  such  rights  under  existing  contracts  is 
essential  to  assure  the  City's  ability  to  deliver  Hetch  Hetchy  power  to  City  loads;  and 

WHEREAS,  Federal  legislation  is  being  considered  that  may  impact  the  City's  role  in  the 
electric  market;  and 

WHEREAS,  DMH  is  the  City's  lead  counsel  on  matters  pertaining  to  the  magnitude  and 
applicability  of  the  Competition  Transition  Charge  (CTC)  which  could  adversely  impact  the  City's 
ability  to  attract  new  businesses  for  economic  development  over  the  long  term;  and 
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WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  DMH  to  assist  the 
City  in  protecting  its  rights,  net  revenues,  and  economic  development  opppornities  throughout 
the  electric  restructure  implementation  approximately  June  30,  2000;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  the  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  First  Amendment 
of  the  contract  with  Duane,  Morris  and  Hechscher  LLP  extending  the  term  of  this  contract  to 
June  30,  1999  and  increasing  the  contract  total  by  $900,000,  for  a  contract  total  not  to  exceed 
$1,344,793;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  First  Amendment  to  the  Agreement  with 
Duane,  Morris  and  Heckscher. 


H011431 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

'"""'"^"^   APR  2  8  MB    


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0102 


WHEREAS,  Staff  require  assistance  in  analyzing  rates  for  power  supply, 
transmission  and  support  on  both  the  wholesale  and  retail  level;  and 

WHEREAS,  Staff  and  the  City  Attorney's  Office  require  expert  testimony 
before  FERC  and  the  CPUC  on  rate  making  matters;  and 

WHEREAS,  R.M.  Hairston  Company  (RMHC)  is  an  expert  in  electric  rates  and 
ratemaking  qualified  to  testify  before  FERC  and  the  CPUC  on  the  City's  behalf;  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.  96-0223  (October  8, 
1996)  entered  into  a  three  year  contract  with  RMHC  to  provide  power  resource 
planning  services;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  RMHC 
for  FY97/98  and  FY98/99;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and 
Power  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager, 
Public  Utilities  Commission,  to  execute  the  first  amendment  to  the  agreement  with 
R.M.  Hairston  Company  increasing  contract  funding  by  $100,000,  for  a  contract  total 
not  to  exceed  $150,000. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^^^ti^s  of  APR  2  8 1998   


Secretary,  Public  Utilities  Commission 


i  \ 

*i  *s. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0103 


WHEREAS,  Staff  require  additional  assistance  to  evaluate  connpeting  opportunities  to 
mitigate  electric  supply  and  market  risks,  reduce  costs,  and  increase  revenues;  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.96-0222  dated  October  8,  1996, 
entered  into  a  three  year  contract  with  HMH  Resources,  Inc.  (formerly  Hansen,  McOuat  & 
Hamrin,  Inc.),  to  provide  power  planning  services;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  HMH  Resources, 
Inc.  for  FY97/98  and  FY98/99;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager,  Public 
Utilities  Commission,  to  execute  the  first  amendment  to  the  agreement  with  HMH  Resources, 
Inc.  increasing  contract  funding  by  $250,000,  for  a  contract  total  not  to  exceed  $400,000. 


H011428 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0104 


WHEREAS,  Hetch  Hetchy's  ability  to  meet  its  water  delivery  obligations  requires  the  support  of 
technical  consultants  skilled  in  water  rights,  water  supply  forecasting  and  management,  water  system 
planning  &  modeling,  computerized  model  review  and  development;  and 

WHEREAS,  The  Commission  by  Resolution  93-0070  authorized  hiring  Daniel  B.  Steiner  for  this 
effort;  and 

WHEREAS,  The  City  Attorney  approves  the  continuation  of  Mr.  Steiner's  services  to  aid  in 
defending  the  City's  water  rights  and  to  assist  the  City  in  its  long  term  water  supply  planning  efforts;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  operating  budget;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission  to  execute  the  fifth  modification  to  the  agreement  with  Daniel  B.  Steiner,  Consult- 
ing Engineer,  and  increase  the  contract  funding  by  $175,000,  for  a  total  contract  amount  not  to  exceed 
$1,623,000,  and  extend  the  contract  term  to  June  30,  1999. 


H011417 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

'^''t^'^sof  g  8  TO  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0105 


RESOLUTION  NO. 


WHEREAS,  The  Commission  and  Dr.  Ronald  Yoshiyama  entered  into  that  certain 
Agreement  dated  March  10,  1992,  whereby  Consultant  would  perform  temporary  services  to 
assist  Hetch  Hetchy  Water  and  Power,  the  San  Francisco  Water  Department,  and  the  San 
Francisco  City  Attorney's  Office  on  matters  related  to  fisheries  in  preparation  for  the  Bay-Delta 
hearings  and  other  matters  related  to  water  operations  and  fisheries;  and 

WHEREAS,  The  service  of  Dr.  Yoshiyama  is  essential  to  the  protection  of  the  City's 
water  supply  and  due  to  the  confidential  and  sensitive  nature  of  this  work  the  Commission  has 
determined  that  this  contract  should  not  be  rebid  until  such  time  as  Dr.  Yoshiyama's  service  is 
no  longer  needed;  and 

WHEREAS,  The  PUC  General  Manager  and  City  Attorney's  Office  recommend  that  the 
services  of  Ronald  Yoshiyama  be  extended  to  August  31 ,  1999;  and 

WHEREAS,  Additional  funding  is  needed  for  the  continued  services  of  Dr.  Yoshiyama 
FY97/98  and  FY  98/99;  and 

WHEREAS,  Funding  for  this  contract  is  available  in  Hetch  Hetchy  Water  and  Power 
operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the  Seventh 
Amendment  extending  the  term  of  this  contract  to  August  31,  1999  and  increasing  the  contract 
total  by  $20,000,  for  a  contract  total  not  to  exceed  $96,000;  and,  be  it 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  execute  the  Seventh  Amendment  to  Agreement  with  Dr. 
Ronald  Yoshiyama. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  APR  2  8  1998 


Secretary,  Public  Utilities  Commission 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


SPECIAL  MEETING 
Held  in  Conjunction  with  the  1:00  P.M.  Regular  Meeting 
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Romaine  A.  Boldridge 
SECRETARY 


98-85 


This  meeting  was  iield  in  conjunction  witli  the  1:00  P.M.  Regular  Meeting. 


1.       Call  to  Order:         1:05  P.M. 


2.  Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy 

Commissioner  Werbe  and  Commissioner  Cook  arrived  at  1:06 
p.m. 

3.  Public  Comments 

Patricia  Stillman,  President,  Save  our  Sunol,  and  Co-Chairperson  of  Sunol/SFPUC 
Working  Group,  urged  the  Commission  to  reconsider  Alternative  "S"  in  the  Preferred 
Watershed  Alternative  Management  Plan  and  hold  a  meeting  in  Sunol  before  the 
Commission  makes  a  decision. 


CLOSED  SESSION 


4.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


5.      Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege  regarding  the  matter  listed  under  Closed  Session;  passed  (5- 
0)  unanimously. 


The  Public  Utilities  Commission  discussed  the  following  matter  in  conjunction  with  the  Closed 
Session  Agenda  listed  in  the  1:00  p.m.  Regular  Meeting  Agenda  wherein  the  Commission 
met  in  Closed  Session  from  3:45  p.m.  to  7:00  p.m. 

Commissioner  Werbe  was  excused  at  6:20  p.m. 
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6.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       California  State  Public  Utilities  Commission 
No  action  taken. 


The  Public  Utilities  Commission  reconvened  in  open  session. 


7.      Announcement  following  Closed  Session. 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  no  action  was  taken 
regarding  Item  6. 


8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Commissioner  Cook  moved,  seconded  by  Commissioner  Normandy  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 


9.      Authorizing  a  Revocable  Permit  with  the  San  Francisco  Bay  Area  Rapid  Transit 
District  relating  to  SFBART's  SFO  Airport  Extension  Project. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
9;  passed  (4-0)  unanimously. 

Resolution  No.  98-0106:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Revocable  Permit  with  the  San  Francisco  Bay 
Area  Rapid  Transit  District  (BART)  for  use  of  PUC  land  in 
San  Mateo  County  commonly  referred  to  as  the  "former 
Muni  right  of  way"  as  well  as  a  portion  of  Parcels  21  and  24 
of  San  Mateo  County  lands  in  Colma  and  South  San 
Francisco  for  construction  access,  staging  and  laydown  for 
both  construction  of  underground  subway  facilities  and 
realignment  of  Colma  Creek  in  connection  with  the 
BART/SFO  Extension  Project. 


98-87 


Thereupon,  the  meeting  was  adjourned:         7:05  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0106 


ADOPTING  FINDINGS  UNDER  CEQA  CONCERNING  THE  PROPOSED  EXTENSION 
OF  BART  TO  THE  AIRPORT  AND  AUTHORIZING  THE  EXECUTION  OF  A  REVOCA- 
BLE PERMIT  TO  ALLOW  BART  TO  BEGIN  CONSTRUCTION  ON  SFPUC  PROPERTY 

WHEREAS,  San  Francisco  voters  approved  a  policy  statement  in  support  of 
extending  the  Bay  Area  Rapid  Transit  ("BART")  system  to  the  San  Francisco  Interna- 
tional Airport  (the  "Airport"); 

WHEREAS,  BART  has  acquired  funding  and  has  begun  its  Airport  extension 
project,  which  includes  extending  its  transportation  service  a  total  of  8.2  miles  and 
constructing  four  new  stations  (the  "SFO  Project"); 

WHEREAS,  BART  intends  to  acquire  fee  and  easement  interests  in  certain  real 
property  located  in  San  Mateo  County  as  shown  on  Exhibit  A  attached  hereto  (the 
"Premises")  in  connection  with  the  SFO  Project,  which  Premises  are  owned  by  the  City 
and  County  of  San  Francisco  under  the  jurisdiction  of  the  SFPUC; 

WHEREAS,  BART  has  commissioned  an  appraisal  of  these  property  interests  in 
the  Premises  and  intends  to  make  an  offer  to  purchase  these  property  interests  upon 
completion  and  approval  of  the  appraisal,  but  BART  is  not  currently  in  a  position  to  make 
such  an  offer; 

WHEREAS,  In  order  to  save  costs  and  time,  and  to  allow  the  SFO  Project  to 
proceed  on  schedule,  BART  has  requested  that  the  City  enter  into  a  revocable  permit  to 
allow  BART  access  to  the  Premises  to  begin  work  associated  with  the  SFO  Project  prior 
to  completion  of  the  appraisal; 

WHEREAS,  BART'S  request  includes  the  right  to  access  the  Premises  in  order  to 
begin  pre-construction  activities  for  the  SFO  Project,  prior  to  BART's  acquisition  of  the 
necessary  real  property  interests; 

WHEREAS,  The  City  and  the  SFPUC  are  willing  to  cooperate  with  BART  in  order 
to  ensure  the  timely  completion  of  the  SFO  Project  on  terms  mutually  acceptable  to  the 
City  and  BART; 

WHEREAS,  The  SFO  Project  was  the  subject  of  a  Final  Environmental  Impact 
Report/Final  Environmental  Impact  Statement  ("FEIR/FEIS")  which  was  prepared  by 
BART,  the  U.S.  Department  of  Transportation,  and  the  San  Mateo  County  Transit  District 
("SamTrans"),  and  certified  on  June  18,  1996  and  June  19,  1996  by  the  BART  Board  of 
Directors,  and  SamTrans,  respectively,  all  in  accordance  with  the  requirements  of  the 
California  Environmental  Quality  Act,  Cal.Pub.Res.  Code  Section  21000  et  seq. 
("CEQA"); 
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WHEREAS,  On  June  18,  1996,  the  BART  Board  of  Directors  approved  the 
Alternative  VI  Aerial  Design  Option  alternative  for  the  SFO  Project; 

WHEREAS,  With  respect  to  the  SFO  Project,  the  SFPUC  is  a  "responsible 
agency"  pursuant  to  Section  15381  of  the  CEQA  Guidelines,  and  the  SFPUC  is  required 
to  consider  only  those  aspects  of  the  SFO  Project  that  are  within  the  SFPUC's  jurisdic- 
tion; 

WHEREAS,  The  SFPUC  has  reviewed  and  considered  the  FEIR/FEIS  (June 
1996)  analyzing  the  SFO  Project,  and  has  reviewed  the  Findings,  Facts  in  Support  of 
Findings  and  Statement  of  Overriding  Considerations  ("BART  Findings")  and  a  Mitigation 
Monitoring  and  Reporting  Plan  ("Mitigation  Plan")  for  the  SFO  Project  adopted  by  BART 
on  June  18,  1996; 

WHEREAS,  Based  on  that  review,  the  SFPUC  has  concluded  that  the  SFO 
Project  will  not  result  in  any  new  significant  environmental  effects  not  already  discussed 
in  the  FEIR/FEIS,  and  no  new  mitigation  measures  will  be  required; 

WHEREAS,  The  FEIR/FEIS  concludes  that  the  SFO  Project  will  alter  the  visual 
setting  and  create  a  significant  and  unavoidable  impact; 

WHEREAS,  The  FEIR/FEIS  concludes  that  the  BART  Project  will  impact  scenic 
resources,  including  the  open  space  area  west  of  Highway  101  and  identified  travel 
corridors,  and  that  these  construction-period  impacts  would  be  significant  and  unavoid- 
able; 

WHEREAS,  The  SFPUC  concurs  with  the  Findings  for  the  FEIR/FEIS  that  there 
are  no  feasible  alternatives,  that  potentially  significant  impacts  are  reduced  to  an 
insignificant  level,  and  the  impacts  to  the  visual  setting,  although  significant  and  unavoid- 
able, are  acceptable;  and 

WHEREAS,  All  feasible  mitigation  measures  identified  in  the  FEIR/FEIS  have 
been  incorporated  into  the  SFO  Project;  NOW  THEREFORE,  BE  IT 

RESOLVED,  that  the  SFPUC  hereby  finds,  adopts,  orders,  resolves  and  certifies 
as  follows: 

1.  Surplus  Property.  The  SFPUC  has  determined  that  the  Premises  are 
surplus  property,  and  that  the  execution  and  delivery  of  a  revocable  permit  does  not 
violate  any  term  of  its  bond  indenture  or  the  City's  Charter. 

2.  FEIR/FEIS.  Pursuant  to  Section  1 5096  of  the  CEQA  Guidelines  and 
Section  31 .29(b)  of  the  San  Francisco  Administrative  Code,  the  SFPUC  finds:  (a)  that 
the  FEIR/FEIS  was  presented  to  the  SFPUC;  and  (b)  that  the  SFPUC  has  reviewed  and 
considered  the  FEIR/FEIS.  The  SFPUC  has  exercised  its  independent  judgment  in 
reviewing  and  considering  the  FEIR/FEIS  and  the  BART  Findings. 
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3.  Findings.  In  connection  with  its  consideration  of  tiie  FEIR/FEIS  and  the 
proposed  BART/SFPUC  License  Agreement,  the  SFPUC  hereby  adopts  and  incorpo- 
rates the  BART  Findings  related  to  the  approval  of  said  Revocable  Permit,  and  finds  that 
there  are  no  feasible  alternatives  or  mitigation  measures  within  its  powers  that  would 
substantially  lessen  or  avoid  the  significant  effects  of  the  SFO  Project. 

4.  Revocable  Permit.  The  SFPUC  hereby  authorizes  the  General  Manager  to 
issue  a  Revocable  Permit  to  BART  for  construction  access,  staging  and  laydown  for 
both  the  construction  of  the  underground  subway  facilities  themselves  and  the 
realignment  of  Colma  Creek.  Such  use  will  include,  but  is  not  limited  to,  creation  of  an 
access  throughway  to  the  sites  where  the  construction  of  the  subway  box  will  occur,  the 
storage  of  construction  equipment  and  materials,  the  installation  of  a  Project  Park  (i.e. 
construction  trailers  and  security  fencing),  clearing,  grubbing  and  the  stockpiling  of 
excavated  materials. 

5.  Statement  of  Overriding  Considerations.  The  FEIR/FEIS  concludes  that 
the  SFO  Project  will  alter  the  visual  setting  of  the  affected  property  and  create  a 
significant  and  unavoidable  impact.  The  FEIR/FEIS  also  concludes  that  the  SFO  Project 
will  impact  scenic  resources,  including  the  open  space  area  west  of  Highway  101  and 
identified  travel  corridors,  and  that  these  construction-period  impacts  would  be  significant 
and  unavoidable.  The  SFPUC  has  reviewed  the  proposed  alternatives  to  the  SFO 
Project,  as  well  as  the  proposed  mitigation  measures.  The  SFPUC  concurs  with  the 
FEIR/FEIS  that  alternatives  are  not  feasible,  for  the  reasons  set  forth  in  the  BART 
Findings.  The  FEIR/FEIS  did  not  identify  any  feasible  mitigation  measures  for  these 
impacts.  The  SFPUC  also  concurs  that  there  are  no  feasible  mitigation  measures. 

The  SFPUC  finds  that  these  impacts,  although  significant  and  unavoidable, 
are  acceptable  based  on  the  reasons  set  forth  in  the  BART  Findings  and  the  FEIR/FEIS. 
Specifically,  the  SFPUC  finds  as  overriding  considerations  that  the  SFO  Project  will: 
(1)  provide  a  direct  intermodal  connection  among  the  various  transit  modes;  (2)  reduce 
congestion  along  Highway  101;  (3)  promote  public  transit  as  an  alternative  to  the 
automobile;  and  (4)  may  improve  air  quality  by  reducing  air  pollutants. 

6.  General.  The  SFPUC  authorizes  the  General  Manager  to  take  any  and  all 
steps  necessary  to  effectuate  the  above  resolutions,  and  ratifies  any  and  all  acts 
previously  performed  by  employees  of  the  City  and  County  of  San  Francisco  in 
furtherance  of  the  above  resolutions. 


I  hereby  certify  that  the  foregoing  resolutions  were  adopted  by  the  Public  Utilities  Commission  at 
is  meeting  of  APR  2  8  1998  


Secretary,  Public  Utilities  Commission 
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Call  to  Order: 


1:07  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Robert 
K.  Werbe,  Commissioner  Frank  L.  Cook 


To  consider  selection  of  a  partner  to  negotiate  with  for  financing  and  other  actions  in 
the  event  that  the  City  should  determine  to  purchase  the  Hunter's  Point  and  Potrero 
Power  plants. 

Mr.  Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  commented 
about  the  process  of  selecting  and  negotiating  with  a  partner  that  would  provide 
financial  guarantees  should  the  City  decide  to  purchase  the  Hunters  Point  and  the 
Potrero  power  plants.  He  stated  that  once  a  partner  was  decided  staff  would  return  to 
the  Commission  to  request  approval  of  the  agreement.  He  noted  that  if  the  City 
purchases  the  plants,  there  would  be  an  integrated  study  of  power  options  for  the  City 
of  San  Francisco  including  replacing  the  existing  power  plants,  increasing 
transmission,  or  replacing  them  with  smaller  power  plants. 

The  two  proposers,  Enron  Capital  and  Trade  Corporation  and  CMS  Energy 
Corporation/Wellhead  Electric  Company,  Inc.  gave  a  presentation  regarding  their 
respective  company's  organization  and  relative  experience  in  operating  and 
maintaining  power  plants. 

President  Makras  asked  the  following  questions  to  each  proposer:  1)  what  was  their 
estimated  rate  of  return?;  2)  would  they  be  willing  to  work  with  the  City  in  developing 
and  implementing  a  long  term  electric  supply?;  3)  would  they  conduct  a  study  of 
alternatives  for  reducing  emissions?;  4)  would  they  conduct  a  study  to  implement 
solutions  to  increase  service  reliability  at  the  San  Francisco  Airport?;  5)  would  they 
assume  all  financial,  marketing  and  operating  risks  associated  with  operating  the 
existing  plants?;  6)  would  they  provide  the  financial  guarantee  required  by  PG&E?;  7) 
would  they  allow  a  50/50  partnership  once  they  recouped  their  investment  and 
received  their  rate  of  return?;  and  8)  what  was  their  estimated  value  of  the  plant. 

Enron  Capital  &  Trade  Corporation 

Mr.  Peter  Evans,  Director  for  Business  Development  for  Enron,  San  Francisco  Office 
responded  to  questions  asked  by  President  Makras.  He  noted  that  their  company  was 
committed  to  move  forward  and  develop  a  workable  solution  that  would  address  the 
concerns  of  the  community. 


98-90 


Mr.  Evans  did  not  identify  a  figure  for  the  rate  of  return;  however,  he  stated  that  Enron 
bases  their  rate  of  return  upon  equity  investment  and  other  risks  surrounding  a  project. 
He  said  Enron  would  work  with  the  City  and  the  community  in  developing  and 
implementing  a  long  term  electric  supply.  They  would  conduct  a  study  of  alternatives 
for  reducing  emissions  and  implement  solutions  for  increasing  service  reliability  at  the 
airport.  They  would  be  willing  to  assume  all  financial,  marketing  and  operating  risks 
of  operating  the  two  plants.  They  would  provide  the  financial  guarantee  required  by 
PG&E.  They  estimated  the  value  of  the  plants  to  be  zero. 

CMS/Wellhead 

Hal  Dittmer,  President  of  Wellhead  Electric  Company,  and  Lanny  Waguespack,  Direct 
of  CMS  Energy  Corporation  Western  Business  Development  responded  to  the 
questions  asked  by  President  Makras. 

Mr.  Waguespack  stated  that  the  rate  of  return  CMSAA/ellhead  is  looking  for  is  within 
$13  to  $17  million  range.  They  are  open  to  a  60/40  arrangement  with  the  City  getting 
60%  share;  however,  a  50/50  share  aligns  their  interests  better.  They  estimated  the 
value  of  the  plants  to  be  between  $50-$65  Million.  They  are  willing  to  develop  and 
implement  a  long  term  electric  supply,  increase  electric  reliability  at  the  airport,  provide 
the  financial  guarantee  required  by  PG&E,  and  assume  all  financial,  marketing  and 
operating  risks  associated  with  the  purchase  of  the  two  power  plants. 

Commissioner  Normandy  asked  the  two  proposers  to  address  the  issues  related  to 
the  expected  rate  of  return,  ratepayers  protection,  and  the  environmental  impact  of  the 
power  plants.  Mr.  Waguespack  responded  that  their  company  is  conscious  of 
environmental  protection.  With  respect  to  ratepayer  protection,  he  does  not  foresee 
the  City  feeding  the  deal  or  taking  monies  out  of  water  revenues  to  feed  the  power 
loss'  bucket. 

Mr.  Evans  stated  that  they  did  not  believe  that  there  are  any  direct  financial  risks  to 
the  City.  Funding  for  the  two  existing  plants  will  be  provided  through  fees  paid  by 
users  of  the  transmission  system  and  ultimately  pass  on  to  ratepayers. 

Alex  Lantsberg,  representing  the  Southeast  Alliance  for  Economic  Justice  (SAEJ) 
asked  what  steps  are  they  taking  to  work  with  the  community.  Both  companies 
responded  that  they  would  be  bringing  the  community  into  the  process  so  that  they  will 
be  a  part  of  the  input  process. 

Mr.  Klein  noted  that  the  two  proposers  have  signed  onto  the  basic  principles  that  the 
City  will  not  be  at  risk,  that  the  Hunters  Point  plant  should  be  shut  down  and  any 
interim  operation  will  be  at  or  below  historical  emissions.  They  also  signed  onto 
identical  Memorandums  of  Understanding  with  regard  to  Phase  II. 
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President  Makras  asked  the  proposers  to  rate  the  financial  risk  factor  from  one  to  1 00 
for  the  City  if  they  were  to  become  the  City's  partner.  Both  Enron  and  CMS/Wellhead 
said  none.  President  Makras  asked  if  they  were  willing  to  pay  an  annual  fee  or  a 
bonus  to  the  City,  and  if  so,  how  much  would  it  be  within  a  range.  Mr.  Evans  of  Enron 
answered  $0-5  million  while  CMS  responded  $1-5  million. 

President  Makras  recommended  going  into  Closed  Session  before  the  Commission  takes 
action  on  this  item. 


CLOSED  SESSION 


4.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


5.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matter  listed 
below  as  Conference  with  Legal  Counsel. 

By  common  consent,  the  Commission  asserted  the  attorney-client  privilege  regarding 
the  matter  listed  below  as  Conference  with  Legal  Counsel. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  3:25  p.m.  to  4:25  p.m.  to  discuss 
the  following  matters: 


6.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 
Existing  Litigation:  California  State  Public  Utilities  Commission 

No  action  was  taken. 


The  Public  Utilities  Commission  reconvened  In  an  open  session. 


7.      Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 
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8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

The  Commission  decided  by  common  consent  not  to  disclose  the  discussion  during 
the  Closed  Session. 


The  Commission  resumed  discussion  of  Item  No.  3. 

President  Makras  directed  staff  to  negotiate  with  both  Enron  and  CMS/Wellhead  and 
ior  the  two  companies  to  submit  a  complete  business  plan  that  addresses  the 
economic,  the  environmental  and  the  operational  concerns  of  the  Commission.  He 
stated  that  he  was  concerned  about  the  rate  of  return  and  the  upfront  payment.  He 
also  wanted  to  be  assured  that  the  needs  of  the  City  with  respect  to  power  supply  and 
reduction  of  emissions  of  pollutants  were  going  to  be  addressed.  He  stated  that  both 
companies  offered  unique  and  different  proposals  in  their  written  and  verbal 
presentations.  He  said  he  wanted  to  see  a  business  plan  that  the  Commission  can 
use  to  best  weigh  who  is  the  best  partner  for  the  City.  He  moved  to  adopt  the 
resolution  presented  by  staff  with  an  amendment  in  the  first  resolved  clause  to  include 
both  Enron  and  CMS/Wellhead  as  the  parties  staff  would  be  negotiating  with  and  to 
delete  the  last  resolved  clause. 

Moved  by  President  Makras,  seconded  by  Commissioner  Caen  to  adopt  Item  3  as 
amended;  passed  (5-0)  unanimously. 

Resolution  No.  98-0107:    Directing  staff  to  enter  into  negotiations  with  CMS/  Energy 

Corp./Wellhead  Electric  Co.,  Inc.,  as  Joint  Venture,  and 
Enron  Capital  &  Trade  Corp.  to  arrive  at  a  business  plan 
that  the  Commission  can  use  as  basis  for  selection  of  a 
partner. 

Thereupon,  the  meeting  was  adjourned:         4:30  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0107 


WHEREAS,  PG&E  is  embarking  on  a  program  to  sell  the  Hunter's  Point  and  Potrero  Power 
Plants;  and 

WHEREAS,  San  Francisco  and  its  citizens  have  an  interest  in  the  future  utilization  of  the  Hunter's 
Point  and  Potrero  Power  Plants;  and 

WHEREAS,  The  PUC  has  received  public  testimony  concerning  health  and  other  impacts 
associated  with  the  power  plants;  and 

WHEREAS,  Much  of  the  testimony  urged  the  PUC  to  pursue  ownership  of  the  power  plants  in 
order  to  mitigate  the  adverse  environmental  impacts  of  the  power  plants  through  alternatives  such  as  plant 
retirement,  replacement,  transmission  upgrades  and  alternative  energy;  and 

WHEREAS,  In  order  to  be  qualified  to  make  an  offer  of  purchase  should  the  City  so  decide,  the 
City  must  obtain  back  up  financing;  and 

WHEREAS,  Staff  has  conducted  a  prequalification  review  of  potential  partners  to  provide  the 
needed  financing;  and 

WHEREAS,  Each  potential  partner  has  agreed  to  a  series  of  basic  terms  and  a  Memorandum  of 
Understanding  ("MOU")  to  govern  the  future  relationship,  if  any,  of  the  parties;  and 

WHEREAS,  The  selected  potential  partners  have  demonstrated  the  capability  to  provide  the 
required  financing;  and 

WHEREAS,  The  selected  potential  partners  have  exhibited  those  qualities  and  characteristics  the 
PUC  believes  are  best  suited  to  the  needs  of  the  City;  now,  therefore,  be  it 

RESOLVED,  That  staff  is  directed  to  enter  into  further  negotiations  with  CMS  Energy 
Corporation/Wellhead  Electric  Company,  Inc.,  a  Joint  Venture,  and  Enron  Capital  and  Trade  Corporation 
for  the  purpose  of  arriving  at  a  business  plan  that  the  Commission  can  use  as  a  basis  for  selection  between 
them. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ^/^Y    8  1998 


Secretary,  Public  Utilities  Commission 
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Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Bold  ridge 
SECRETARY 
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Vice  President  Ann  Moller  Caen  presided. 

1.  Call  to  Order:         1:07  p.m. 

2.  Roll  Call:  Present  -  Vice  President  Ann  Moller  Caen,  Commissioner  E.  . 

Dennis  Normandy,  Commissioner  Robert  K.  Werbe 

Commissioner  Frank  L.  Cook  arrived  at  1:10  p.m. 
President  Victor  G.  Makras  arrived  at  2:30  p.m. 

3.  Approval  of  Minutes 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  approve 
the  Minutes  of  the  Special  Meeting  of  April  7,  1998;  passed  (3-0)  unanimously. 

4.  Communications 

No  action  was  taken. 

5.  Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Normandy  requested  that  staff  revisit  the  issue  of  security  measures  for 
all  PUC  properties  and  make  it  a  top  priority. 

6.  Introduction  of  New  Business  by  Commissioners 

There  was  no  new  business  introduced  by  Commissioners. 
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7.       Report  of  the  General  Manager 

Mr.  Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  Mr.  Thomas 
Berliner,  Utilities  General  Counsel,  testified  today  at  the  House  of  Representative  Sub 
Committee  on  Water  and  Power  Resources  on  behalf  of  the  Bay  Delta  Urban 
Coalition.  The  Coalition  is  a  group  of  urban  agencies  coordinating  state  and  federal 
issues  relating  to  the  bay  delta. 

Potential  Purchase  of  Power  Plants 

Mr.  Lawrence  T.  Klein,  General  Manager  of  Hetch  Hetchy  Water  &  Power,  reported 
that  he  attended  a  community  meeting  in  the  Bayview  District  last  night.  Mr.  Klein 
stated  that  the  general  concerns  of  the  50  people  who  attended  the  meeting  were 
about  health,  economic  and  environmental  issues.  He  said  most  of  the  comments 
received  were  supportive  of  the  City  taking  control  of  the  power  plants.  Mr.  Klein 
indicated  that  staff  conveyed  PUC's  commitment  to  maintain  its  communication  with 
the  public.  He  also  conveyed  that:  (1)  there  would  still  be  a  need  for  a  residual 
amount  of  generation  in  the  City  so  we  cannot  get  rid  of  all  the  power  plants  in  San 
Francisco;  (2)  the  PUC  wants  to  eliminate  the  Hunters  Point  Power  Plant;  (3)  it  is 
feasible  to  take  both  power  plants  down  and  replace  them  with  one  new  modern 
facility  at  Potrero;  and  (4)  no  decision  could  be  reached  until  appropriate  studies  can 
be  conducted,  the  CEQA  process  is  completed,  and  an  energy  plan  has  been 
developed  and  adopted  by  the  Public  Utilities  Commission,  the  Mayor  and  the  Board 
of  Supervisors. 

Commissioner  Cook  arrived  at  1:10  p.m. 
Sewer  Revenue  Refunding  Bonds 

Mr.  Steven  Carmichael,  Director,  Bureau  of  Finance,  stated  that  the  sewer  revenue 
bonds  could  be  refunded  late  summer  or  early  fall  if  the  market  is  favorable.  Staff  is  in 
the  process  of  scheduling  a  meeting  with  rating  agencies  in  June  this  year  to 
determine  the  ratings  on  our  bonds. 


8.       Public  comments  on  matters  not  on  today's  agenda. 

Ena  Aguirre  commented  in  support  of  finding  a  partner  to  assist  in  buying  the  Bayview 
Hunters  Point  and  the  Potrero  power  plants.  She  noted  that  the  community  at  Hunters 
Point  understands  that  the  power  plants  might  need  to  continue  operating,  may 
improve  a  little,  and  that  the  Hunters  Point  power  plant  would  be  shut  down 
eventually. 
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Alex  Lantsberg,  Southeast  Alliance  for  Economic  Justice,  commented  in  support  of 
finding  a  partner  and  stated  that  the  community  understands  what  was  going  to 
happen  with  regard  to  the  power  plants. 

Commissioner  Normandy  suggested  expanding  the  community  outreach  program  by  .:ri 
making  the  agenda  available  on  the  Internet.  Mr.  Moran  stated  that  the  PUC  agenda 
is  posted  on  the  PUC's  Internet  web  page.  The  web  site  address  is 
www.ci.sf.  ca.us/puc//. 


REGULAR 


Public  Hearing  -  To  consider  the  adoption  of  revised  Schedules  of  Rates  and  Charges 
for  water  service  and  water  supplied  by  the  San  Francisco  Water  Enterprise  to  its 
retail  and  wholesale  customers  including  municipal  accounts,  and  miscellaneous  fees 
and  charges  for  various  permits  and  services  provided  by  the  San  Francisco  Water 
Enterprise. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  continue 
Item  9  to  the  next  regular  PUC  meeting  scheduled  for  May  26,  1998;  passed  (4-0) 
unanimously. 


Public  Hearing  -  To  consider  the  adoption  of  a  revised  Schedule  of  Rates  and 
Charges  for  sewerage  service  provided  by  the  San  Francisco  Clean  Water  Enterprise 
to  its  customers  within  and  outside  the  City  and  County  of  San  Francisco. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  continue 
Item  10  to  the  next  regular  PUC  meeting  scheduled  for  May  26,  1998;  passed  (4-0) 
unanimously. 


Presentation  of  an  overview  of  the  Public  Utilities  Commission  Water  Resource  Policy, 
Planning  and  Opportunities. 

By  common  consent,  the  Commission  continued  Item  1 1  to  the  next  regular  PUC 
meeting  scheduled  for  May  26,  1998. 


98-97 


1 


12.     Requesting  the  Controller  to  transfer  $320,000  from  "Salaries"  to  "Services  of  Other 
Departments"  within  the  City  Distribution  Division's  budget. 

Commissioner  Cook  asked  why  the  street  paving  work  was  not  included  in  the  budget 
and  why  was  there  a  surplus'in  salaries.  Mr.  Tony  Flores,  Manager  of  the  City 
Distribution  Division  (CDD),  responded  that  surplus  money  in  "Salaries"  is  due  to 
positions  that  have  not  been  filled  due  to  the  lengthy  process  of  hiring.  He  stated  that 
the  paving  work  was  budgeted  in  CDD's  97-98  budget;  however,  additional  funds  were 
required  to  provide  for  additional  costs  associated  with  the  shifting  of  the  paving 
responsibility  from  CDD  to  the  Department  of  Public  Works.  Mr.  Moran  stated  that 
next  year's  budget  would  be  sufficient  for  this  task. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  i2;  passed  (4-0)  unanimously. 

Resolution  no.  98-0108:    Authorizing  the  General  Manager  of  Public  Utilities  to 

request  the  Controller  to  transfer  $320,000  from  "Salaries" 
to  "Services  of  Other  Departments"  within  the  City 
Distribution  Division's  budget. 


13.     Approving  the  development  of  a  commercial  paper  program  to  implement  the  capital 
improvement  program  for  the  Public  Utilities  Commission. 

Commissioner  Caen  asked  about  the  consultant's  compliance  with  the  Domestic 
Partner  Ordinance.  Mr.  Moran  responded  that  the  Lehman  Brothers/Charles  A.  Bell 
Securities  and  Goldman  Sachs/Lam  Securities  were  the  only  two  firms  in  the  financial 
industry  that  came  close  to  complying  with  the  Domestic  Partner  Ordinance  and  that 
there  was  an  exemption  process  that  the  two  firms  were  able  to  meet  in  order  to  waive 
the  compliance  requirement. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  13; 
passed  (4-0)  unanimously. 

Resolution  No.  98-01 09:    Approving  the  development  of  a  commercial  paper 

program  to  implement  the  capital  improvement  program  for 
the  Public  Utilities  Commission;  and  authorizing  the 
General  Manager  to  negotiate  and  execute  contracts  with 
Lehman  Brothers/Charles  A.  Bell  Securities  and  Goldman, 
Sachs/Lam  Securities  for  three  years  to  provide 
underwriter  services  for  an  amount  not  to  exceed  $100,000 
annually. 
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14.     Authorizing  an  escrow  account  to  support  the  City's  application  to  the  California 
Energy  Commission  for  renewable  resource  subsidies. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
14;  passed  (4-0)  unanimously. 

Resolution  No.  98-01 10:    Authorizing  the  General  Manager  of  Public  Utilities  to 

establish  an  escrow  account  to  support  the  City's 
application  to  the  California  Energy  Commission  for 
renewable  resource  subsidies  for  two  existing  City  projects 
and  to  accept  the  subsidies  if  the  City's  application  is 
accepted. 


15.  Authorizing  the  Manager  of  the  Customer  Service  Bureau  to  prepare  a  Request  for 
Proposal  for  services  of  a  collection  agency  to  assist  in  the  collection  of  delinquent 
accounts;  and  to  consider  payment  options  for  the  services  of  a  contractor. 

item  15  was  continued  to  the  call  of  the  Chair. 


Discussion  of  Items  16  and  17  were  postponed  at  the  suggestion  of  the  Chair  until  President 
Makras'  arrival. 


LEASES  AND  PERMITS 


Item  18  was  postponed  until  after  the  Closed  Session. 


19.     Authorizing  a  lease  with  Wallace  R.  Anker  dba  Priest  Ranch. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  adopt  Item  19; 
passed  (4-0)  unanimously. 

Resolution  No.  98-01 13:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Wallace  R.  Anker  dba  Priest  Ranch, 
for  approximately  46  acres  of  PUC  land  located  on  a 
portion  of  Hetch  Hetchy  Parcel  Nos.  268  and  272  in  Big 
Oak  Flat,  California,  for  horse  grazing  at  a  monthly  rental 
rate  of  $150.00. 


98-99 


CONSTRUCTION  CONTRACTS 


On  recommendation  by  Vice  President  Caen,  Commissioner  Normandy  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  No.  20,  21,  22  and  23  as  consent  items;  passed  4-0 
unanimously. 

20.     Resolution  No.  98-01 14:    Approving  the  final  plans  and  specification  for  San 

Francisco  Water  Department  Contract  WD-2263,  Pave 
Various  Water  Department  roads  in  Alameda  County;  and 
authorizing  advertisements  for  bids. 


21 .     Resolution  No.  98-01 1 5:    Approving  the  final  plans  and  specification  for  San 

Francisco  Water  Department  Contract  WD-2264,  Security 
Fence  Upgrade  in  San  Mateo  County;  and  authorizing 
advertisements  for  bids. 


22.     Resolution  No.  98-01 1 6: 


Approving  the  final  plans  and  specification  for  Utilities 
Engineering  Bureau  Contract  No.  CW-116,  33''' 
Avenue/Lyon  Street/Molimo  Drive  Sewer  Replacement; 
and  authorizing  advertisements  for  bids. 


23.     Resolution  No.  98-01 17: 


Rejecting  bids  submitted  for  Contract  No.  CW-107, 
Bush/Kearny/Post/Sutter  Streets  Sewer  Replacement;  and 
authorizing  re-advertisement  for  bids. 


On  recommendation  by  Vice  President  Caen,  Commissioner  Normandy  moved,  seconded  by 
Commissioner  Cook  to  adopt  Items  No.  24,  25,  26  and  27  as  consent  items;  passed  4-0 
unanimously. 


24.     Resolution  No.  98-01 1 8: 


Awarding  the  Utilities  Engineering  Bureau  Contract  No. 
CW-103,  Eleventh  Street  Sewer  Replacement,  in  the 
amount  of  $1 88,095  to  Alpine  Construction. 


25.     Resolution  No.  98-01 1 9: 


Rescinding  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-105,  Broderick/Fell/Sutter  Streets  Sewer 
Replacement,  to  Willie  Electric  Co.,  Inc.  and  awarding  the 
contract  to  the  second  lowest  bidder,  K.  J.  Woods 
Construction  Inc.  in  the  amount  of  $298,000. 


26.     Resolution  No.  98-0120:    Awarding  the  Utilities  Engineering  Bureau  Contract  No. 

CW-110,  Davis/Kearny/Francisco  Streets  Sewer 
Replacement,  in  the  amount  of  $241,547,  Golden  Pacific 
Construction,  Inc. 
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27.     Resolution  No.  98-0121:    Awarding  the  Utilities  Engineering  Bureau  Contract  No. 

CW-124,  DoreA/alencia/Clinton  Park  Sewer  Replacement, 
in  the  amount  of  $326,860  to  the  lowest  bidder,  Alpine 
Construction. 


President  Makras  arrived  at  2:34  p.m. 


PROFESSIONAL  SERVICE  CONTRACTS 


28.     Authorizing  the  Manager  of  the  Bureau  of  System  Planning  and  Regulatory 

Compliance  to  award  a  professional  services  agreement  to  Montgomery  Watson/AGS, 
Inc./Structus  Joint  Venture  to  perform  engineering  services  for  the  Sunol  Valley  Water 
Treatment  Plant  (SVWTP)  Improvement  Project  for  a  contract  amount  not  to  exceed 
$5,819,000  over  two  years  and  to  allocate  $343,000  to  the  existing  engineering  as- 
needed  contract  to  fund  the  optional  items  identified  in  the  SVWTP  Improvement 
Project  Scope  of  Work. 

President  Makras  and  Vice  President  Caen  expressed  their  concern  about  the 
changes  in  staff  within  the  Montgomery  Watson/AGS/Structus  Joint  Venture.  They 
stated  that  the  Request  for  Proposal  should  be  reissued  to  establish  a  level  playing 
field.  Mr.  Moran  stated  that  rebidding  would  be  a  long  process.  Carolyn  Olsen, 
Deputy  General  Manager  for  Operations,  noted  that  rebidding  the  contract  would  take 
six  months  to  a  year  from  the  time  the  RFP  is  issued  to  the  time  a  notice  to  proceed  is 
given.  She  stated  that  the  delay  would  put  the  project  into  the  winter  season  and  it 
would  be  difficult  from  the  operational  point.  She  said  the  first  phase  really  needs  to 
move  forward.  She  suggested  doing  the  first  phase  of  the  project  and  fast  tracking  the 
second  phase.  ' 


Arthur  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association, 
commented  in  support  of  the  staffs  resolution.  He  stated  that  if  the  Commission 
decides  to  reissue  the  RFP,  it  should  reissue  the  RFP  to  all  proposers.  He  suggested 
that  the  Commission  also  clarify  its  policy  regarding  changes  to  a  consultant's  project 
team. 

President  Makras  expressed  concerns  about  the  cost  of  the  project  and  fairness  to  the 
bid  process. 

Commissioner  Normandy  suggested  proceeding  with  Phase  1  quickly  and  rebidding 
Phase  2  among  those  firms  who  were  in  the  loop  to  shorten  the  time  frame.  He 
suggested  that  staff  explore  this  possibility.  Mr.  Joshua  Milstein,  Deputy  City  Attorney, 
advised  that  the  RFP  should  be  open  to  all  prospective  bidders. 
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Cheryl  Davis,  Manager  of  Water  Supply  &  Treatment  Division,  recalled  the  turbidity 
event  in  1995.  She  emphasized  the  need  to  proceed  with  improving  the  Sunol 
Treatment  Plant  as  the  plant  is  not  reliable  to  deliver  high  quality  water. 

Commissioner  Werbe  moved  to  adopt  the  item  as  he  was  concerned  with  maintaining 
our  water  quality  and  meeting  the  requirements  set  by  the  Department  of  Health 
Services.  Commissioner  Cook  seconded. 

Mr.  Emeric  Kalman  suggested  postponing  action  on  this  project  until  after  the  June  2""^ 
election.  He  said  that  State  Proposition  224  may  impact  this  project.  Mr.  Milstein 
stated  that  the  proposition  applies  only  to  State  contracts  and  that  this  project  is 
revenue  funded.  - 

President  Makras  stated  that  he  would  like  to  reissue  the  RFP.  He  said  that  he  would 
vote  against  the  motion  as  he  believed  that  contract  negotiations  failed  when  the 
consultant  changed  its  staff  and  the  scope  was  changed. 

Commissioner  Normandy  suggested  continuing  the  matter  to  the  next  meeting  to 
allow  staff  to  return  to  the  Commission  with  an  answer  whether  it  is  feasible  to  fast- 
track  Phase  I  and  resolve  questions  on  Phase  2. 

Commissioner  Werbe  and  Commissioner  Cook  withdrew  their  motion. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook  to  continue  Item 
28  to  the  next  regular  PUC  meeting  scheduled  for  May  26,  1998;  passed  (5-0) 
unanimously. 


Authorizing  an  amendment  to  the  agreement  with  Brown,  Vence  and  Associates  to 
provide  as-needed  energy  engineering  services. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy  to  adopt  Item 
29;  passed  (5-0)  unanimously. 

Resolution  No.  98-0122:    Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  the  second  amendment  to  the 
agreement  with  Brown,  Vence  and  Associates  to  provide 
as-needed  energy  engineering  services,  increasing  the 
contract  funding  by  $120,000  for  a  contract  total  not  to 
exceed  $810,000. 
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16.     Requesting  a  transfer  of  $25,000  to  fund  an  extended  public  opinion  survey  and  other 
communications  projects. 

Vice  President  Caen  expressed  concern  that  the  survey  questions  would  have  little 
return  to  the  department.  Commissioner  Normandy  suggested  removing  the  public 
opinion  survey  from  staffs  recommendation.  The  cost  of  the  survey  is  $15,000. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  adopt— 
Item  16  as  amended;  passed  (5-0)  unanimously.  - 

Resolution  No.  98-01 1 1 :    Approving  the  transfer  of  $1 0,000  from  the  PUC 

Comprehensive  Communications  Program  budget  to  an 
.  existing  public  affairs  multi-year  contract  to  fund  other 
communications  projects. 


17.     To  consider  the  selection  of  a  PUC  logo. 

President  Makras  suggested  that  staff  return  to  the  Commission  and  report  on  the 
format  of  the  logo  and  the  manner  of  its  implementation. 

Commissioner  Normandy  stated  a  manual  would  be  prepared  that  sets  the  color  and 
precise  measurements  of  the  logo  and  how  it  would  be  implemented.  He  indicated 
that  the  logo  would  be  used  initially  on  the  PUC  Newsletter  and  letterhead.  It  will  not 
be  applied  on  PUC  vehicles  at  this  time.  He  said  staff  would  return  to  the  Commission 
on  how  this  could  be  phased  in  within  the  context  of  the  PUC  communications 
program.  Commissioner  Werbe  suggested  applying  the  new  logo  as  we  acquire  new 
equipment. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  17; 
passed  (5-0)  unanimously.  - 

Resolution  No.  98-01 12:    Approving  the  basic  conceptual  design  of  a  PUC  logo;  and 

directing  staff  to  refine  the  design  and  develop  an 
implementation  plan. 


CLOSED  SESSION 


30.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

Fred  Arnold,  Manager  of  Property  Acquisitions  for  the  Bay  Area  Rapid  Transit  District 
(BART),  commented  on  Item  35,  and  urged  the  Commission  and  staff  to  continue 
working  on  outstanding  issues  related  to  BART's  request  for  approval  for  a  license 
agreement  and  a  revocable  permit. 
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31 .  Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 

The  Public  Utilities  Commission  met  in  Closed  Session  from  4:05  p.m.  to  6:10  p.m.  to 
discuss  the  following  matters: 

32.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956. 9(b)(c)  and  Conference  with  Real  Property  Negotiator  -  Pursuant  to 
Government  Code  Section  54956.8: 

As  Plaintiff  and  as  Defendant 

500+  acres  of  San  Francisco  Water  Department  property  on 
Bernal  Avenue  in  Alameda  County. 
Nelson/Lymburn/Thompson/Malamut 
City  of  Pleasanton 
Terms  and  Conditions 

No  action  was  taken. 


Anticipated  Litigation: 
Property: 

Parties  Negotiating: 
Under  Negotiations: 


33.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  10  United  Nations  Plaza 

1453  Mission  Street 
1390  Market  Street 
1145  Market  Street 
1155  Market  Street 

and  City  owned  and  City  leased  space 
Parties  Negotiating:  CCSF-DeLucchi/Dunn 
Lessor:  Various 
Under  Negotiations:    Terms  and  Conditions 

No  action  was  taken. 
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34.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 


Existing  Litigation:       Hefter  v.  City  and  County  of  San  Francisco 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  approve  a 
settlement  in  the  case  of  Hefter  v.  City  and  County  of  San  Francisco;  passed  (4-1). 
President  Makras  voted  no. 

Resolution  No.  98-0123:    Approving  settlement  of  litigation  in  the  case  of  Hefter, 

et.al.  V.  County  of  San  Mateo,  et.al.;  declaring  as  surplus 
the  unstable  land  beneath  plaintiffs'  residences; 
recommending  that  the  land  be  quit  claimed  to  Soil 
Engineering  Construction,  Inc.;  authorizing  issuance  of  a 
land  use  permit  to  Soil  Engineering  Construction,  Inc.;  and 
accepting  conveyance  of  an  easement  from  the  County  of 
San  Mateo  for  the  portion  of  the  Crystal  Springs  Bypass 
pipeline  lying  beneath  the  County  lands. 


35.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way.  South  San  Francisco 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


36.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:  As  Defendant 

Regarding  Calaveras  Reservoir  Abatement 

No  action  was  taken. 


37.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:  California  State  Public  Utilities  Commission 
No  action  was  taken. 


98-105 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 


38.     Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 


39.     Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously  


18.     Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an  amendment  to  the 
Revocable  Permit,  and  a  License  Agreement  with  the  San  Francisco  Bay  Area  Rapid 
Transit  District  for  use  of  PUC  land  in  San  Mateo  County  commonly  referred  to  as  the 
"former  Muni  right  of  way"  as  well  as  a  portion  of  Parcels  21  and  24  of  San  Mateo 
County  lands  in  Colma  and  South  San  Francisco  for  construction,  access,  stockpiling, 
and  certain  pre-construction  activities  relating  to  BART's  SFO  Airport  Extension 
Project. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Normandy,  to  continue 
Item  18  to  the  next  regular  PUC  meeting  scheduled  for  May  26,  1998;  passed  (5-0) 
unanimously. 


Thereupon,  the  meeting  was  adjourned:         6:12  P.M. 


Romaine  A.  Boldridge 
Secretary 


98-106 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98—0108 


WHEREAS,  The  PUC  City  Distribution  Division  (ODD)  repairs  and  installs  water  facilities  under 
the  streets  of  the  City;  and 

WHEREAS,  It  is  necessary  to  restore  the  streets  when  they  have  finished  their  work;  and 

WHEREAS,  Historically,  this  work  was  done  by  a  low-bid  contractor  under  CDD  management;  and 

WHEREAS,  This  work  has  been  reassigned  to  the  Department  of  Public  Works  (DPW)  for  the  current 
fiscal  year  under  a  Memorandimi  of  Understandmg  (MOU)  between  PUC  and  DPW;  and 

WHEREAS,  The  budget  allocations  for  this  new  arrangement  were  erroneously  calculated;  and 

WHEREAS,  There  is  a  need  to  reallocated  $320,000  to  budget  categories  to  reflect  how  the  money 
will  actually  be  spent;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  request  the  Controller 
the  transferoffunds  in  the  amountof$320,000fi:om  Object  001  to  Object  081  m  the  CDD  budget  for  Fiscal 
Year  1997-98. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAY  1  2  1998 


xrmssic 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0109 


WHEREAS,  The  Public  Utilities  Commission  approved  an  RFP  for  underwriter  services  for  a 
commercial  paper  program  on  January  27,  1998;  and 

WHEREAS,  The  Commission  has  approved  capital  expenditure  budgets  for  1998-99  that  require 
approximately  $100  million  of  debt  financing;  and 

WHEREAS,  Substantial  savings  in  interest  costs  are  anticipated  from  this  program;  and 

WHEREAS,  Six  proposals  were  submitted  to  the  PUC  in  response  to  the  RFP;  and 

WHEREAS,  A  selection  committee  and  HRC  staff  reviewed  all  six  proposals  and  determined  that 
Lehman  Brothers  in  joint  venture  with  Charles  A.  Bell  Securities  and  Goldman,  Sachs  in  joint  venture 
with  Lam  Securities  submitted  the  best  proposals;  and 

WHEREAS,  In  order  to  promote  competition  and  ensure  the  best  interest  rates  for  the  PUC,  the 
PUC  Financial  Advisor  and  the  Finance  Bureau  staff  recommend  that  two  underwriter  firms  be  selected; 
now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  development  of  this  commercial  paper  program 
not  to  exceed  $100  million  during  fiscal  year  1998-99  and  authorizes  staff  to  enter  into  negotiations  with 
Lehman  Brothers/  Charles  A.  Bell  Securities  and  Goldman,  Sachs/  Lam  Securities  for  three-year  contracts 
to  provide  underwriter  services  for  the  PUC  commercial  paper  program  with  costs  not  to  exceed  $  1 00,000 
annually;  and  be  it  further 

RESOLVED,  That  the  General  Manager  is  authorized  to  execute  these  contracts  on  behalf  of  the 
Public  Utilities  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

MAY  1 2 1998 


Secretary,  Public  Utilities  Commission 
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ii. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0110 


WHEREAS,     The  City  is  currently  developing  two  renewable  resource 
projects:     the  2  MW  digester  gas  project  at  the  Southeast  Water 
Pollution  Control  Plant  and  the  1  MW  small  hydroelectric  project  at 
Calaveras;  and 

WHEREAS,     The  California  Energy  Commission   (CEC)    is  conducting  a 
bid  auction  process  for  distributing  funds  received  from  the  state's 
electric  ratepayers  under  the  Public  Goods  Charge    (PGC) ;  and 

WHEREAS,     Both  of  the  City's  renewable  resource  projects  qualify 
to  receive  the  renewable  resource  subsidy;  and 

WHEREAS,     The  CEC  requires  that  bids  be  accompanied  by  an 
irrevocable  letter  of  credit  or  an  executed  escrow  agreement  in  the 
amount  of  the  required  bid  deposit,   which  is  10%  of  the  amount  of 
subsidy  requested;  and 

WHEREAS,     The  City  is  contemplating  a  bid  to  receive  subsidies  in 
an  amount  not  to  exceed  $1.8  million;  and 


WHEREAS,     The  security  required  to  support  the  City's  application 
for  the  renewable  resource  subsidies  is  10%  of  the  bid  amount,   or  an 
amount  not  to  exceed  $180,000;  and 


WHEREAS,     Funds  for  this  security  are  available  in  existing 
capital  funds;   now,   therefore  be  it 

RESOLVED,     That  the  General  Manager  of  the  San  Francisco  Public 
Utilities  Commission  is  authorized  to  establish  an  escrow  account  to 
support  the  City's  application  for  the  renewable  subsidies  for  these 
projects,   and  to  accept  on  behalf  of  the  City  the  subsidies  when  and  if 
the  City's  bid  is  accepted  by  the  CEC. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

MAY  1 2 1998 


Secretary,  Public  Utilities  Commission 


It  1 1 0- 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.         9  8 


WHEREAS,  The  Bureau  of  Environmental  Regulation  and  Management  has  an  existing  multi- 
year  contract  with  O'Rorke  Public  Relations  in  the  amount  of  $145,000  a  year  to  provide  public  relations, 
advertising  services  and  community  outreach  on  water  pollution  prevention;  and 

WHEREAS,  It  would  save  time  and  effort  to  conduct  these  efforts  jointly  and  to  co-produce 
communications  materials;  and 

WHEREAS,  The  funding  is  available  from  the  PUC  Comprehensive  Communications  Program 
budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  $  1 0,000  from  the  PUC 
Communications  budget  (Index  Code  400109,  Subobject  081)  into  the  O'Rorke  Public  Relations  contract 
and  to  raise  the  total  contract  amount  by  $10,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MY  1  2  1998 


Secretary,  Public  Utilities  Commission 


1.1' 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98*0112 

RESOLUTION  NO.  V**fo 


Whereas,  The  San  Francisco  PubUc  Utilities  Commission  has  supported  and  funded  a 
Comprehensive  Coordinated  Communications  Program,  and; 

Whereas,  This  Coordinated  Communications  Program  includes  the  development  of  an 
organizational  logo  for  the  San  Francisco  Public  Utilities  Commission,  and; 

Whereas,  The  graphic  design  firm  of  Matrix  Communications  was  contracted  to  develop 
such  a  logo,  and; 

Whereas,  A  committee  composed  of  Commissioner  E.  Dennis  Normandy  and  other  senior 
level  staff  reviewed  several  preliminary  logo  designs,  and; 

Whereas,  Matrix  Communications  has  presented  to  the  San  Francisco  Public  Utilities 
Commission  potential  designs  for  such  a  logo;  now,  therefore,  be  it 

Resolved,  That  the  San  Francisco  Public  Utilities  Commission  gives  approval  to  the  basic 
conceptual  design  of  the  logo  presented  (three  overlapping  circles  with  the  water  drop,  lighting 
bolt  and  waves)  and  instructs  the  staff  to  work  with  Commissioner  Normandy  to  refine  the 
design  and  develop  and  implement  a  plan  for  the  appropriate  use  of  this  logo. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  {yiAY  121998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0113 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Tuolumne  County;  and 

WHEREAS,  Wallace  R.  Anker  dba  Priest  Ranch  has  requested  to  enter  into  an  agree- 
ment for  horse  grazing;  and 

WHEREAS,  The  Terms  of  this  lease  are  consistent  with  the  need  to  protect  Priest 
Reservoir  from  contamination;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  46  acres  of  land  to  Wallace  R. 
Anker  dba  Priest  Ranch,  as  lessee,  for  the  purpose  of  horse  grazing  at  an  initial  rental  rate  of 
$150.00  per  month,  as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the 
Public  Utilities  Commission,  as  shown  on  Exhibit  B  of  the  Lease,  for  the  months  of  April,  May 
and  June  only  commencing  upon  authorization  and  approval  of  said  Lease  by  this  Commission 
and  expiring  nine  (9)  years  from  commencement  date;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

'""'''"s  of  MAY  1 2 1998  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0114 


WHEREAS,  The  San  Francisco  Water  Department  has  a  10  year  program  for  the  maintenance 
and  improvements  of  the  various  access  roads  located  in  the  SFWD  watershed  area;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Depart- 
ment Contract  WD-2263,  Pave  Various  Roads  in  Alameda  County,  which  Contract  is  an  integral  part 
of  the  Watershed  Roads  Maintenance  Program;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  work  under  Contract  WD-2263,  Pave  Various  Roads  in  Alameda  County,  to  be  categorically 
exempt  from  environmental  review  as  a  Class  1(c)  Project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  Water  Supply's  operating  budget 
for  FY  97-98  and  98-99;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2263,  Pave  Various  Roads  in  Alameda  County  and 
authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  1 2 199B 


Secretary,  Public  Utilities  Commission 


I 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0115 


RESOLUTION  NO. 


WHEREAS,  Plans  and  Specifications  have  been  completed  for  San  Francisco  Water  Depart- 
ment Contract  WD-2264,  Security  Fence  Upgrade  in  San  Mateo  County;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
the  work  under  the  said  Contract  to  be  categorically  exempt  from  environmental  review  as  a  Class  1 
Project  under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  Water  Supply's  operating  budget 
for  FY  97-98  and  98-99;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  No.  WD-2264,  Security  Fence  Upgrade  in  San  Mateo  County; 
and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  Contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

""'""^"^   MAY  1  ^  Ifflft  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0116 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-1 16,  "33"^  Ave./Lyon  St./Molimo  Dr.  Sewer  Replacement"  to  replace  the  existing 
sewer  with  approximately  1 ,300  feet  of  1 2-inch,  1 5 -inch  and  1 8-inch  diameter  vitrified  clay  pipe  (VCP) 
sewers  in  33"^  Avenue  from  Irving  Street  to  Judah  Street,  Lyon  Street  from  Hayes  Street  to  Grove 
Street,  and  Molimo  Drive  at  Bella  Vista  Way;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $298,450;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  Fund,  (5C/CPF/UNA, 
FAMIS  Project  No.  CENSR4SI2840);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW-1 16,  "33''*  Ave./Lyon  St./Molimo  Dr.  Sewer 
Replacement",  and  authorizes  the  Utilities  Engineering  Bureau  to  advertise  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MAY  1  2  1998  


Secretary,  Public  Utilities  Commission 


it 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0117 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  The  Department  of  Public  Works  (DPW)  advertised  Contract  No.  CW-107,  "Bush  / 
Kearny  /  Post  /  Sutter  Streets  Sewer  Replacemenf  on  February  28,  1998  pursuant  to  the  Commission's 
adoption  of  Resolution  No.  97-0301,  dated  October  28,  1997;  and 

WHEREAS,  Three  bids  were  received  and  opened  on  March  19,  1998;  and 

WHEREAS,  The  Human  Rights  Commission  (HRC),  Utilities  Engineering  Bureau  (UEB),  and  the 
Bureau  of  Engineering  (BOE)  have  determined  that  the  first  two  lowest  bids  were  non-responsive  due  to 
their  failure  to  meet  the  HRC  subcontracting  goals,  and  the  last  bid  received  exceeded  the  Engineer's 
Estimate  by  almost  200%;  and 

WHEREAS,  Based  on  the  contents  of  the  bids,  HRC,  UEB,  and  BOE  propose  to  reject  all  bids  and 
re-advertise  the  contract;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  1994  Sewer  Bond  under  Job  Order  No. 
1393N  (Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4Sn340);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  bids  received  for  Contract  No.  CW-107, 
"Bush  /  Kearny  /  Post  /  Sutter  Streets  Sewer  Replacement"  and  authorizes  the  Utilities  Engineering 
Bureau  to  re-advertise  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of   M&Y  T  P.  WPft  • 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0118 


WHEREAS,  On  August  12,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-103,  "Eleventh  Street  Sewer 
Replacement"  to  replace  the  existing  sewer  on  Eleventh  Street  from  Harrison  Street  to  Folsom  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  February  28,  1998;  and 

WHEREAS,  Nine  bids  were  received  and  opened  publicly  on  April  2,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Alpine  Construction  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WEE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  Sewer  R&R  Fund  under  Job  Order 
No.  1254N  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR86240);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  1254N,  Eleventh  Street  Sewer  Replacement,  in  the  amount  of  $188,095.00  to  Alpine 
Construction  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of         M&Y  1  P.  fflft  ■ 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0119 


WHEREAS,  On  July  8,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-105,  "Broderick/Fell/Sutter  Streets  Sewer 
Replacemenf  to  replace  the  existing  sewers  in  Broderick  Street  from  Page  Street  to  Oak  Street,  Fell  Street 
from  Laguna  Street  to  Octavia  Street,  and  Sutter  Street  from  Octavia  Street  to  Gough  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  November  8,  1997;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  December  4,  1997;  and 

WHEREAS,  The  lowest  bidder,  Willie  Electric  Co.,  Inc.  submitted  an  unacceptable  bid  bond,  per 
the  City  Attorney's  Office  and  the  City's  Risk  Manager;  and 

WHEREAS,  Willie  Electric  Co.,  Inc.  was  given  an  opportunity  to  submit  acceptable  performance 
and  payment  bonds,  but  they  have  failed  to  do  so;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  K.  J.  Woods  Construction  Inc.  as  the  second  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  for  K.  J.  Woods  Construction  Inc.  has  been  approved  by 
the  HRC  Contract  Compliance  Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  under  Job  Order  No.  1396N 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI0640) ;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rescinds  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-105,  "Broderick/Fell/Sutter  Streets  Sewer  Replacemenf  to  Willie  Electric  Co.,  Inc.  and 
awards  the  contract  in  the  amount  of  $298,000  to  K.  J.  Woods  Construction  Inc.  as  the  second  lowest 
responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  1  2  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0120 


WHEREAS,  On  December  16,  1997,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-110  and  authorized  advertising  for 
proposals  to  replace  the  existing  sewers  with  1 2-inch  and  1 5-inch  diameter  VCP,  and  30-inch  diameter  RCP 
sewers  in  Davis  Street  from  Washington  to  Clay  Streets,  Kearny  Street  from  Union  to  Green  Streets, 
Francisco  Street  from  Powell  to  Stockton  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  February  24,  1998;  and 

WHEREAS,  Seven  bids  were  received  and  opened  publicly  on  March  26,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Golden  Pacific  Construction,  Inc.  as  the  lowest  responsive  bidder;  and 

WHEREAS ,  MBE  and  WEE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  1 994  Sewer  Bond  Fund  from  Job  Order 
No.  1413N  (Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI0340);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-110,  "Davis  /  Kearny  /  Francisco  Streets  Sewer  Replacement"  in  the  amount  of 
$241,547.00  to  the  lowest  bidder  Golden  Pacific  Construction,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  MY  1  2  1938 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0121 


WHEREAS,  On  December  16,  1997,  the  Public  Utilities  Commission  approved  the  fmal  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-124,  "DoreA/'alencia/Clinton  Park  Sewer 
Replacement"  to  replace  the  existing  sewers  in  Dore  Street  between  Harrison  and  Bryant  Streets,  Valencia 
Street  between  1 5""  and  1 6*  Streets,  the  intersection  of  Valencia  Street  and  Duboce  Avenue,  and  Clinton  Park 
between  Guerrero  and  Valencia  Streets;  and 

WHEREAS,  The  Contract  was  advertised  on  February  28,  1998;  and 

WHEREAS,  Nine  bids  were  received  and  opened  publicly  on  April  2,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Alpine  Construction  as  the  lowest  responsive  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  available  from  the  1994  Sewer  Bond  under  Job  Order  No. 
1426N  (Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI0940);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-124,  DoreA^alencia/ClintonPark  Sewer  Replacement,  in  the  amount  of  $326,860  to  Alpine 
Construction  as  the  lowest  responsive  bidder. 


thereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of        MAY  1  2  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0122 


WHEREAS,  This  Commission,  by  its  Resolution  No.#95-0069  dated  April  25,  1995, 
entered  into  a  four  year  contract  with  Brown  Vence  and  Associates  to  provide  energy  engineer- 
ing services;  and 

WHEREAS,  The  Hetch  Hetchy/  Bureau  of  Energy  Conservation's  programs  provide  an 
effective  means  of  reducing  energy  use  in  municipal  buildings;  and 

WHEREAS,  Energy-engineering  consulting  services  are  required  in  support  of  these 
programs;  and 

WHEREAS,  Additional  funding  is  needed  to  continue  the  services  of  this  firm  for  another 
fiscal  year;  and 

WHEREAS,  Funding  is  available  in  Hetch  Hetchy/Bureau  of  Energy  Conservation's  FY 
1998-99  Operating  Budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager,  Public 
Utilities  Commission,  to  negotiate  and  execute  the  Second  Amendment  to  this  Agreement  with 
Brown,  Vence  and  Associates,  increasing  contract  funding  by  $120,000  for  a  contract  total  not 
to  exceed  $810,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ^^s^  121998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0123 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  and  the  County  of  San  Mateo 
have  been  sued  for  damages  arising  from  the  failure  of  a  hillside  in  San  Mateo  County  in  the  action 
of  "Hefter,  et  al.  v.  County  of  San  Mateo,  et  al.",  Alameda  Superior  Court  No.  786568;  and 

WHEREAS,  The  continued  failure  of  the  hillside  may  threaten  the  structural  integrity  of  the 
City's  96  inch  diameter  Crystal  Springs  Bypass  pipeline  beneath  the  County  of  San  Mateo's 
Polhemus  Road,  which  pipeline  is  essential  to  providing  adequate  water  supplies  for  health, 
sanitation  and  fire  fighting  purposes  to  portions  of  the  City  of  San  Francisco  and  Northern  San 
Mateo  County;  and 

WHEREAS,  The  firm  of  Soil  Engineering  Construction,  Inc.  has  proposed  to  repair  the 
hillside  and  settle  the  lawsuit  with  the  plaintiff  homeowners  for  the  sum  of  $5.4  million  dollars,  and 
the  City  Attorney  recommends  settlement  based  on  this  proposal,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  settlement  of  the  litigation  for  a  sum  not  to 
exceed  $2.3  million,  with  the  remaining  $3.1  million  to  be  paid  by  the  County  of  San  Mateo;  and 
be  it  further 


RESOLVED,  That  the  Commission  declares  as  surplus  the  unstable  City  land  beneath  the 
plaintiffs'  residences  shown  on  the  attached  diagram,  and  authorizes  and  recommends  to  the  Board 
of  Supervisors  that  this  land  be  quitclaimed  to  Soil  Engineering  Construction,  Inc.  or  its  agents  at 
no  cost  to  effectuate  repair  of  the  hillside  and  remove  any  future  liability  to  the  City  arising  out  of 
such  land  ownership;  and  be  it  further 

RESOLVED,  That  the  Commission  authorizes  the  issuance  of  a  land  use  permit  to  Soil 
Engineering  Construction,  Inc.  for  the  use  of  adjacent  City  land  as  necessary  to  accomplish  repair 
of  the  hillside;  and  be  it  further 

RESOLVED,  That  the  City  accepts  the  conveyance  of  an  easement  from  the  County  of  San 
Mateo  for  the  portion  of  the  Crystal  Springs  Bypass  pipeline  lying  beneath  the  County's  lands  as  a 
part  of  the  settlement. 


hefter.wpd 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  (flfty  1  2  1998 


Secretary,  Public  Utilities  Commission 
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98-107 


1.       Call  to  Order:         2:08  P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Molier 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Frank 
L.  Cook 

Excused  -  Commissioner  Robert  K.  Werbe 


The  Commission  took  the  agenda  out  of  order  and  discussed  the  items  in  Closed  Session 
first. 


CLOSED  SESSION 


4,       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none.  ' 


5.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (4-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  2:10  p.m.  to  2:55  p.m.  to  discuss 
the  following: 


6.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       California  State  Public  Utilities  Commission 
No  action  was  taken. 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 


98-108 


7.      Announcement  following  Closed  Session. 

President  Makras  announced  that  no  action  was  taken  during  the  Closed  Session. 


8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 


REGULAR 


3.  To  consider  selection  of  a  partner  to  negotiate  with  for  financing  and  other  actions  in 
the  event  that  the  City  should  determine  to  purchase  the  Hunter's  Point  and  Potrero 
power  plants. 

Commissioner  Cook  suggested  the  following  modifications  to  the  resolution:  1) 
remove  the  word  back  up  in  the  5'^  Whereas;  2)  correct  the  typographical  error  in  the 
seventh  Whereas;  3)  change  7988  to  7998  in  the  seventh  Whereas;  4)  remove  the 
ninth  whereas  entirely;  and  5)  remove  the  first  resolved  clause. 

Commissioner  Normandy  suggested  modifying  the  last  resolved  clause  to  read: 
"RESOLVED,  that  staff  is  directed  to  enter  into  negotiations  witti  CMS  Energy 
CorporationAA/eiltiead  Electric  Co.  witfi  respect  to  a  contract  and  an  MOU  with  respect 
to  follow-on  activities  should  the  city  decides  to  purchase  the  power  plants." 

Karen  Pierce,  Coordinator  of  the  Bayview  Hunters  Point  Health  and  Environmental 
Assessment  Task  Force,  urged  the  PUC  to  buy  the  power  plants  and  work  with  the 
community  to  close  down  the  plants  eventually. 

Alex  Lantsberg  and  Pauline  Peale,  members  of  the  Southeast  Alliance  for  Economic 
Justice;  Emogene  Hubbard;  Ena  Aguirre;  and  Corrine  McDonald,  a  volunteer  for 
Network  for  Elders,  commended  the  Commission  for  taking  an  action  toward  the 
purchase  of  the  power  plants. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt  Item 
3  as  amended;  passed  (4-0)  unanimously. 

Resolution  No.  98-0124:    Directing  staff  to  enter  into  negotiations  with  CMS  Energy 

Corporation/Wellhead  Electric  Company,  Inc.,  a  joint 
venture,  with  respect  to  a  contract  and  an  MOU  relative  to 
follow-on  activities  should  the  City  decide  to  purchase  the 
power  plants. 


98-109 


Thereupon,  the  meeting  was  adjourned:  3:10  P.M. 


Lorna  T.  Navarro 
Acting  Secretary 


98-110 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.         SS^Oi  24 


WHEREAS,  PG&E  is  embarking  on  a  program  to  sell  the  Hunter's  Point  and  Potrero  Power  Plants;  and 

WHEREAS,  San  Francisco  and  its  citizens  have  an  interest  in  the  future  utilization  of  the  Hunter's  Point 
and  Potrero  Power  Plants;  and 

WHEREAS,  The  Public  Utilities  Commission  (PUC)  has  received  public  testimony  concerning  health 
and  other  impacts  associated  with  the  power  plants;  and 

WHEREAS,  Much  of  the  testimony  urged  the  PUC  to  pursue  ownership  of  the  power  plants  in  order  to 
mitigate  the  adverse  environmental  impacts  of  the  power  plants  through  alternatives  such  as  plant  retirement, 
replacement,  transmission  upgrades  and  alternative  energy;  and 

WHEREAS,  In  order  to  be  qualified  to  make  an  offer  of  purchase  should  the  City  so  decide,  the  City 
must  obtain  financing;  and 

WHEREAS,  Staff  has  conducted  a  prequalification  review  of  potential  partners  to  provide  the  needed 
financing;  and 

WHEREAS,  The  PUC  interviewed  potential  partners  at  its  May  8,  1998  meeting,  and 

WHEREAS,  Staff  was  directed  to  enter  into  further  negotiations  with  CMS  Energy 
Corporation/Wellhead  Electric  Company,  Inc.,  a  Joint  Venture,  and  Enron  Capital  and  Trade  Corporation  for 
the  purpose  of  arriving  at  a  business  plan  that  the  Commission  can  use  as  a  basis  for  selection  between  them; 
now,  therefore,  be  it 

RESOLVED,  That  staff  is  directed  to  enter  into  negotiations  with  CMS  Energy  Corporation/ Wellhead 
Electric  Company,  Inc.,  a  Joint  Venture  with  respect  to  a  contract  and  an  MOU  relative  to  follow-on  activities 
should  the  City  decide  to  purchase  the  power  plants. 

(partner.wpd) 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  K|AY  2  2  1998 


Secretary,  Public  Utilities  Commission 
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98-111 


1.       Call  to  Order:  1:11P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Robert 
K.  Werbe,  Commissioner  Frank  L.  Cook 


President  Makras  took  the  agenda  out  of  order  and  discussed  the  Closed  Session  agenda 
first. 


CLOSED  SESSION 


28.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

David  Dimlich,  President  of  Transdyn  Controls,  Inc.,  spoke  on  behalf  of  Transdyn/ 
Cresci  JV,  the  contractor  awarded  the  Water  SCADA  Contract  WD-2223.  He  urged 
the  Commission  to  instruct  staff  to  issue  the  notice  to  proceed  so  that  Transdyn/Cresci 
can  commence  work.  He  stated  that  any  delays  would  mean  further  violations  of  the 
DHS  order  to  correct  deficiencies  to  the  Sunol  facility,  adversely  impact  operations  at 
the  site,  increase  PUC  costs  and  cause  increased  health  risks  to  the  more  than  one 
million  PUC  customers. 

Mark  Linderman,  Attorney  for  Transdyn/Cresci  JV,  urged  the  Commission  to  move 
forward  with  the  SCADA  contract  as  soon  as  possible.  He  stated  that 
Transdyn/Cresci  met  the  MBE/WBE  participation  goals. 

Cliff  Bowen,  State  Department  of  Health  Services,  expressed  concerns  over  delays  in 
improvements  to  the  Sunol  Water  Treatment  Plant  and  that  continued  delays  would 
compromise  staffs  ability  to  meet  DHS  compliance  requirements. 


29.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen,  to  assert  the 
attorney-client  privilege  regarding  the  matter  listed  under  Closed  Session;  passed  (5- 
0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  1:25  p.m.  to  2:20  p.m.  to  discuss 
the  following  matters: 


98-112 


30.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       As  Defendant 
No  action  was  taken. 

31.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:  Yee  v.  CCSF,  Superior  Court  No.  980-740. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy  to  approve  a 
settlement  for  Item  31 ;  passed  (5-0)  unanimously. 

Resolution  No.  98-0141 :    Approving  settlement  in  the  case  of  Yee  v.  CCSF,  Superior 

Court  No.  980-740. 

32.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:  Regarding  the  claim  of  Anreas  Christoforiois,  Claim  No.  98- 

03476. 

No  action  was  taken. 


33.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  10  United  Nations  Plaza 

1453  Mission  Street 
1390  Market  Street 
1145  Market  Street 
1155  Market  Street 

and  City  owned  and  City  leased  space 
Parties  Negotiating:  CCSF-DeLucchi/Dunn 
Lessor:  Various 
Under  Negotiations:         Terms  and  Conditions 

No  action  was  taken. 


98-113 
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34.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 
Existing  Litigation:   Hefter  v.  City  and  County  of  San  Francisco. 
No  action  was  taken. 


35.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code 
Section  54956.8: 

Anticipated  Litigation:       As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property 

on  Bernal  Avenue  in  Alameda  County. 

Parties  Negotiating:       .  Nelson/Lymburn/Thompson/Malamut 

City  of  Pleasanton 

Under  Negotiations:         Terms  and  Conditions 

No  action  was  taken. 


36.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way,  South  San  Francisco 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 
Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


37.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       As  Defendant 

Regarding  Calaveras  Reservoir  Abatement 

No  action  was  taken. 


98-114 


37.  a.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 

54956.9(b)(c): 

Anticipated  Litigation:       California  State  Public  Utilities  Commission 
No  action  was  taken.  ' 

THE  PUBLIC  UTILITIES  COMMISSION  RECONVENED  IN  OPEN  SESSION. 

38.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 

39.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  not  to  disclose 
the  discussion  during  the  Closed  Session;  passed  (5-0)  unanimously. 

The  Commission  resumed  discussion  of  the  Regular  Agenda. 

3.  Approval  of  Minutes 

On  motion  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  the  Minutes  of 
the  Special  Meeting  of  April  28,  1998  were  approved  (5-0)  by  unanimous  vote. 

4.  Communications 

No  action  was  taken. 

5.  Introduction  of  Old/Ongoing  Business  by  Commissioners 

Commissioner  Normandy  stated  he  had  asked  the  General  Manager  at  the  last 
meeting  to  bring  forward  as  first  priority  the  issues  regarding  security  measures  on  the 
watershed  and  how  that  relates  to  our  various  watershed  keepers.  He  wanted  to 
know  when  the  information  would  be  received.  Mr.  Moran  stated  he  will  respond  by 
memo  with  a  firm  date. 
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6.       Introduction  of  New  Business  by  Commissioners 

Commissioner  Caen  requested  tiiat  staff  calendar  an  agenda  item  regarding  overtime. 
Commissioner  Cook  requested  that  the  item  also  include  a  review  of  the  staffing 
policy.  President  Makras  requested  an  agenda  item  to  establish  a  policy  regarding 
new  positions  which  remain  unfilled  for  a  year. 


7.  Report  of  the  General  Manager 

a.      Association  of  Metropolitan  Sewerage  Agencies  (AMSA) 

Carolyn  Olsen,  Assistant  General  Manager  for  Operations,  reported  that  Michele 
Pla  was  elected  President  of  AMSA  at  their  Annual  Conference  in  Washington, 
D.C.  Ms.  Pla  is  the  first  woman  to  be  elected  President  of  AMSA.  Ms.  Olsen  also 
reported  that  two  years  ago  as  a  result  of  working  with  the  federal  government  to 
come  up  with  the  national  combined  sewer  overflow  guidelines,  Ms.  Pla  received 
the  Al  Gore  Hammer  award.  President  Makras  directed  staff  to  prepare  a 
congratulatory  letter  from  the  Commission. 


8.  Public  Comments 

There  were  no  public  comments. 


REGULAR  BUSINESS 


items  9,  10  and  11:  Public  Hearing  -  To  consider  the  adoption  of  revised  Schedules  of  Rates 

and  Charges  for  water  and  sewerage  services  and  miscellaneous  fees 
and  charges. 

Mr.  Moran  stated  that  the  budget  that  was  adopted  by  the  Commission  and  forwarded  to  the 
Board  of  Supervisors  for  consideration  did  not  require  water  or  sewer  rate  increases  for  City 
ratepayers.  If  approved  by  the  Board,  it  will  be  four  years  that  the  water  rates  will  stay  the 
same  and  three  years  that  the  sewer  rates  will  remain  the  same. 

Peter  Beecher  urged  the  Commission  to  begin  a  new  analysis  of  the  rate  allocation  system 
and  adopt  a  policy  upon  which  costs  are  recouped  relative  to  the  services  rendered  and 
costs  expended. 

Vice  President  Caen  commended  Mr.  Bill  Laws,  staff  and  the  Commission  on  four  years  of 
zero  water  rate  increase  and  three  years  of  zero  sewer  rate  increase.  President  Makras 
instructed  staff  to  calendar  a  presentation  within  the  next  90  days  on  fire  service  options. 
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On  recommendation  by  President  Makras,  Commissioner  Caen  moved,  seconded  by 
Commissioner  Normandy  to  adopt  Items  9,  10  and  11;  passed  (5-0)  unanimously. 

9.  Resolution  No.  98-0125:       Adopting  revised  Schedules  of  Rates  and  Charges  for 

water  service  and  water  supplied  by  the  San  Francisco 
Water  Enterprise  to  its  retail  customers  including  municipal 
accounts,  and  miscellaneous  fees  and  charges  for  various 
permits  and  services  provided  by  the  San  Francisco  Water 
Enterprise. 

10.  Resolution  No.  98-0126:       Adopting  revised  Schedules  of  Rates  to  be  charged  by  the 

San  Francisco  Water  Enterprise  for  water  service  to 
-  suburban  resale  customers. 

1 1 .  Resolution  No.  98-0127:       Adopting  revised  Schedule  of  Rates  and  Charges  for 

sewerage  service  provided  by  the  San  Francisco  Clean 
Water  Enterprise  to  its  customers  within  and  outside  the 
City  and  County  of  San  Francisco. 


12.  Presentation  of  an  overview  of  the  Public  Utilities  Commission  Water  Resource  Policy, 
Planning  and  Opportunities.  (Continued  from  the  meeting  of  May  12,  1998) 

Moved  by  President  Makras,  seconded  by  Commissioner  Normandy  to  continue  Item  12 
to  the  call  of  the  Chair. 


13.  Modifying  the  current  PUC  collection  procedures. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook  to  adopt  Item  13, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0128:       Modifying  the  current  collection  procedures  and  utilizing  the 

Tax  Collector's  Bureau  of  Delinquent  Collection  in  the 
collection  of  delinquent  accounts  for  the  Public  Utilities 
Commission. 
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14.  Approving  a  supplemental  appropriation  in  the  amount  of  $4,907,500  to  fund  the 
settlement  of  a  claim. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen  to  adopt  Item  14, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0129:       Approving  a  supplemental  appropriation  in  the  amount  of 

$4,907,500  to  fund  a  claim  resulting  from  the  December 
11,  1995  Seacliff  emergency. 


On  recommendation  by  President  Makras,  Commissioner  Normandy  moved,  seconded  by 
Commissioner  Caen  to  adopt  Items  15  and  16  as  consent  items;  passed  (5-0)  unanimously. 

15.  Resolution  No.  98-0130:       Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  and  approving 
expenditure  of  funds  for  the  emergency  work  to  replace  the 
structurally  inadequate  sewer  on  Hattie  Street  from  Market 
Street  to  Corbett  Street,  Contract  No.  CW-127. 

16.  Resolution  No.  98-01 31 :       Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  and  approving 
expenditure  of  funds  for  the  emergency  work  to  replace  the 
structurally  inadequate  sewer  on  Douglas  Street  from  24th 
Street  to  25th  Street,  Contract  No.  CW-1 36. 


LEASES  AND  PERMITS 


17.  Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an  amendment  to  the 
Revocable  Permit,  and  a  License  Agreement  with  the  San  Francisco  Bay  Area  Rapid 
Transit  District  for  use  of  PUC  land  in  San  Mateo  County  commonly  referred  to  as  the 
"former  Muni  right  of  way"  as  well  as  a  portion  of  Parcels  21  and  24  of  San  Mateo 
County  lands  in  Colma  and  South  San  Francisco  for  construction,  access,  stockpiling, 
and  certain  preconstruction  activities  relating  to  BART's  SFO  Airport  Extension  Project 

Item  17  was  removed  from  the  agenda. 
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18.  Requesting  the  Director  of  Property  to  accommodate  the  sale  of  1 1 ,  240  square  feet  of 
PUC  owned  land  located  southeast  of  Highway  84  in  Niles  Canyon  in  the  town  of  Sunol 
in  Alameda  County. 

Commissioner  Cook  stated  that  he  would  prefer  future  agenda  items  dealing  with  sale  of 
land  show  the  actual  value  of  the  land. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen  to  adopt  Item  18, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0132:       Authorizing  the  General  Manager  of  Public  Utilities  to 

request  the  Director  of  Property  to  submit  legislation  to  the 
Board  of  Supervisors  to  accommodate  the  sale  of  1 1 ,  240 
square  feet  of  PUC  owned  land  located  southeast  of 
Highway  84  in  Niles  Canyon  in  the  town  of  Sunol  in 
Alameda  County  to  the  State  of  California  Department  of 
Transportation  for  realigning  and  retrofitting  of  the  Alameda 
Creek  Bridge. 


19.  Authorizing  a  permit  with  the  United  States  Golf  Association  (USGA). 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item  19, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0133:       Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  permit  with  the  United  States  Golf  Association 
(USGA)  to  install  and  maintain  two  pedestrian  bridges, 
remove  vegetation  for  pedestrian  staging  area  and  for  a 
bus  turnaround  in  conjunction  with  the  USGA  1998  U.S. 
Open  Golf  Tournament  to  be  held  at  the  Olympic  Golf  Club 
in  San  Francisco. 


20.  Authorizing  a  lease  with  Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook  to  adopt  Item  20, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0134:        Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  a  lease  with  Next  Century  Restaurants, 
Inc.,  dba  Pisces  Restaurant,  for  a  portion  of  Parcel 
23  of  San  Mateo  County  lands,  former  Muni  right  of 
way  in  Burlingame,  California  for  access,  parking 
and  landscaping  for  an  adjacent  restaurant  at  a 
monthly  rental  rate  of  $1 ,800.00. 
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CONSTRUCTION  CONTRACTS 


Advertise 

21.  Approving  the  final  plans  and  specifications  for  UEB  Contract  No.  WD-2133,  Site 
Improvements  at  the  SFWD  Millbrae  Headquarters  (Millbrae  Shops  -  Phase  IIB);  and 
authorizing  advertisement  for  proposals. 

On  recommendation  by  President  Makras,  Commissioner  Werbe  moved,  seconded  by 
Commissioner  Cook  to  continue  Item  21  to  the  call  of  the  Chair. 


22.  Authorizing  advertisement  for  bids  for  UEB  Contract  No.  WD-2248,  City  Distribution 
Division,  Roof  Replacement. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Caen  to  adopt  Item  22, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0135:       Approving  the  final  plans  and  specifications  for  UEB 

Contract  No.  WD-2248,  City  Distribution  Division.  Roof 
Replacement;  and  authorizing  advertisement  for  proposals. 

Award 

23.  Awarding  Public  Utilities  Contract  No.  CW-133,  Southeast  Water  Pollution  Control  Plant 
Building  200  Improvements  to  Homer  J.  Olsen  Construction  Co.,  Inc. 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy  to  adopt  Item  23, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0136:       Awarding  Public  Utilities  Contract  No.  CW-133,  Southeast 

Water  Pollution  Control  Plant  Building  200  Improvements, 
in  the  amount  of  $2,055,825  to  Homer  J.  Olsen 
Construction  Co.,  Inc.  ' 


Amend 

24.  Approving  Contract  Modification  No.  1  for  Contract  No.  WD-2196,  Harry  Tracy  Water 
Treatment  Plant  -  Standby  Air  Backwash  Blower  System. 

At  the  request  of  Commissioner  Werbe,  President  Makras  directed  staff  to  investigate 
the  feasibility  and  cost-effectiveness  of  providing  surge  protectors  for  all  major 
equipment  and  report  back  to  the  Commission. 
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Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook  to  adopt  Item  24, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0137:       Approving  Contract  Modification  No.  1  for  Contract  No. 

WD-2196,  Harry  Tracy  Water  Treatment  Plant  -  Standby 
Air  Backwash  Blower  System,  with  Schram  Construction, 
Inc.  in  the  amount  of  $16,770  and  extending  the  contract 
completion  date  from  October  3,  1997  to  May  1,  1998. 


PROFESSIONAL  SERVICE  CONTRACTS 

Award 

25.  Awarding  a  professional  services  agreement  to  Montgomery  Watson/AGS,  Inc./Structus 
Joint  Venture  to  perform  engineering  services  for  the  Sunol  Valley  Water  Treatment 
Plant  (SVWTP)  Improvement  Project. 

Anson  Moran  stated  that  staff  had  negotiated  with  the  Joint  Venture  led  by  Montgomery 
Watson  and  modified  the  financial  terms  and  the  work  scope  to  include  issues  that  were 
of  special  importance  to  the  Commission.  Mr.  Moran  noted  that  at  the  last  meeting  the 
Commission  also  wanted  to  know  the  time  lines  required  to  rebid  the  contract  and  the 
possibility  of  segmenting  the  work.  He  stated  that  it  takes  five  to  seven  months  from 
issuance  of  a  Request  for  Proposal  to  award  of  the  contract  and  it  takes  a  year  to  give 
the  Notice  to  Proceed.  In  regard  to  concerns  regarding  the  change  in  the  consultant's 
key  staff  members,  the  consultant  made  every  effort  to  come  up  with  a  much  stronger 
and  more  capable  replacement  team. 

Mr.  Moran  recommended  the  following  options:  (1)  Direct  the  General  Manager  to 
execute  the  contract  as  recommended;  (2)  direct  staff  to  negotiate  changes  to  the 
contract  if  there  are  specific  provisions  that  should  be  modified;  or  (3)  segment  the  work. 

President  Makras  and  Commissioner  Caen  expressed  concerns  in  approving  the  item 
because  the  second  bidder  was  $  1  million  less  than  Montgomery  Watson.  They 
indicated  their  support  to  move  fonA/ard  with  the  project  but  would  like  staff  to  find  a  way 
to  reduce  the  cost. 

Commissioner  Normandy  moved  to  proceed  with  Phase  1A  and  2A  for  a  maximum 
amount  of  $3.7  million  and  negotiate  the  balance  of  the  contract  amount  with  the  same 
firm  and  if  the  negotiations  are  not  successful,  rebid  that  part  of  the  contract. 
Commissioner  Cook  seconded.  President  Makras  stated  that  there  will  be  no  gain  in 
negotiating  just  25%  of  the  total  amount.  He  suggested  negotiating  for  a  10%  reduction 
in  the  hourly  rates  of  the  consultant's  professional  staff  as  recommended  today. 

Michael  Finn  from  the  California  Department  of  Health  Services  (DHS)  urged  the 
Commission  to  move  forward  with  this  project  as  fast  as  possible.  He  was  concerned 
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about  the  PUC  meeting  the  DHS  compliance  schedule  and  the  significant  vulnerability  of 
the  Sunol  Water  Treatment  Plant  in  terms  of  compliance  and  performance. 

Commissioner  Normandy  moved,  seconded  by  Commissioner  Cook  to  amend  the 
motion  and  authorize  staff  to  negotiate  a  10%  reduction  in  the  total  dollar  amount  of  the 
contract  ($5.8  million)  through  reduction  in  fees  and  hourly  rates  and  not  changing  the 
scope  of  work;  authorize  the  General  Manager  of  Public  Utilities  to  execute  the  contract; 
and  that  if  negotiations  with  Montgomery  Watson,  AGS,  Inc./Structus  Joint  Venture  are 
unsuccessful,  the  General  Manager  can  proceed  to  award  the  contract  with  the  same 
scope  of  work  to  the  second  ranked  proposer;  passed  (5-0)  unanimously. 

President  Makras  directed  staff  to  send  a  memorandum  to  the  Commission  explaining 
how  the  10%  reduction  would  be  achieved. 

Resolution  No.  98-0138:       Authorizing  the  General  Manager  to  award  a  professional 

services  agreement  to  Montgomery  Watson/AGS, 
Inc./Structus  Joint  Venture  to  perform  engineering  services 
for  the  Sunol  Valley  Water  Treatment  Plant  (SVWTP) 
Improvement  Project  for  a  contract  amount  not  to  exceed 
$5,237,000;  if  negotiations  with  the  Montgomery  Watson, 
AGS,  Inc./Structus  Joint  Venture  are  unsuccessful,  the 
General  Manager  can  proceed  to  award  the  contract  with 
the  same  scope  of  work  for  an  amount  not  to  exceed 
$5,237,000  to  the  second  ranked  proposer;  and  to  allocate 
$343,000  to  the  existing  engineering  as-needed  contract  to 
fund  the  optional  items  identified  in  the  SVWTP 
Improvement  Project  Scope  of  Work. 


Amend 

26.  Authorizing  continuance  of  an  existing  relationship  with  Hannaford  Consulting,  Inc. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen  to  adopt  Item  26, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0139:       Authorizing  the  General  Manager  of  Public  Utilities  to 

continue  an  existing  relationship  with  Hannaford 
Consulting,  Inc.  increasing  the  contract  funding  by 
$200,000  for  a  contract  total  not  to  exceed  $400,000. 
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Close 

27.  Accepting  the  completion  of  the  Water  Quality  Planning  Study  Phase  5  performed  by 
Camp  Dresser  &  McKee,  Inc. 

Moved  by  Commissioner  Caen  seconded  by  Commissioner  Cook  to  adopt  Item  27, 
passed  (5-0)  unanimously. 

Resolution  No.  98-0140:         Accepting  the  completion  of  the  Water  Quality 

Planning  Study  Phase  5  performed  by  Camp 
Dresser  &  McKee,  Inc.  and  releasing  the  10% 
retention  in  the  amount  of  $94,993. 


Thereupon,  the  meeting  was  adjourned:  3:58  P.M. 


Lorna  T.  Navarro 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  This  Commission  on  April  7,  1998  by  Resolution  No.  98-0065  did  desig- 
nated May  12,  1998  as  the  date  for  a  public  hearing  to  be  conducted  at  1:00  p.m.  at  1155 
Market  Street,  San  Francisco  by  the  Public  Utilities  Commission  to  consider  the  rates  and 
charges  for  water  service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its 
retail  customers  and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  to  express  their 
views  on  the  recommended  Schedule  of  Rates  and  Charges;  now  therefore,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  the  intention  of  Public  Utilities 
Commission  to  adopt  a  revised  Schedule  of  Rates  and  Charges  to  be  charged  by  the  San 
Francisco  Water  Department  for  retail  water  service  in  San  Francisco  and  suburban  areas,  a 
public  hearing  have  been  held  on  May  12,  1998,  and  a  copy  of  said  Schedule  of  Rates  and 
Charges  being  on  file  in  the  office  of  the  Secretary  of  this  Commission  and  being  made  a  part  of 
this  resolution  by  reference,  this  Commission  hereby  determines  that  projected  revenues  under 
existing  rates  together  with  other  funds  available  to  the  San  Francisco  Water  Department  will  be 
sufficient  to  meet  projected  operating  requirements  for  the  fiscal  year  beginning  July  1 ,  1998 
and  that  no  adjustment  in  the  rates  applicable  to  retail  water  service  within  the  City  and  County 
of  San  Francisco  and  to  retail  water  service  in  suburban  areas  is  required;  and  be  it 

FURTHER  RESOLVED,  That  the  current  Schedule  of  Rates  and  Changes  shall  remain 
in  effect;  and  be  it 

FURTHER  RESOLVED,  That  the  foregoing  Schedule  of  Rates  and  Charges  is  for  the 
purpose  of  meeting  operating  expenses,  including  employee  wage  rates  and  fringe  benefits; 
purchasing  or  leasing  of  materials,  supplies  and  equipment;  meeting  financial  reserve  require- 
ments; obtaining  funds  for  capital  projects  necessary  to  maintain  service  within  existing  service 
areas;  and  other  budgetary  requirements  of  the  San  Francisco  Water  Department. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  26  1998 


Secretary,  Public  Utilities  Commission 


SS  I  ft  ""86 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 
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WHEREAS,  This  Commission  on  April  7,  1998,  by  Resolution  No  98-0065  designated  Tuesday, 
May  12,  1998  as  the  date  for  a  public  hearing  to  be  conducted  at  1 :00  p.m.,  at  1 155  Market  Street,  Room 
402,  San  Francisco,  by  the  Public  Utilities  Commission  to  consider  a  proposal  for  rate  increases  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  wholesale  customers  with  long 
term  contracts;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  and  have  expressed  their 
views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public  Utilities  Commission 
to  adopt  a  revised  Schedule  of  Rates  to  be  charged  by  the  San  Francisco  Water  Department  for  water 
service  to  suburban  resale  customers,  and  a  public  hearing  held  on  May  12,  1998,  a  copy  of  said  revised 
Schedule  W-25  Resale  Use  With  Long  Term  Contract  being  on  file  in  the  office  of  the  Secretary  of  this 
Commission  and  being  made  part  of  this  resolution  by  reference,  this  Commission  hereby  determines  the 
projected  revenues  together  with  credits  available  in  the  balancing  account  will  exceed  allocated  costs  by 
13%  and  in  accordance  with  Section  5.07  of  the  Settlement  Agreement  and  Master  Water  Sales  adopts  the 
revised  Schedule  W-25;  and  be  it 

FURTHER  RESOLVED,  That  the  revised  Schedule  W-25  shall  be  effective  with  meter  readings 
on  or  after  July  1,  1998;  and  be  it 

FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose  of  meeting 
operating  expenses,  including  employee  wage  rates  and  fringe  benefits,  purchasing  or  leasing  of  supplies, 
equipment  of  materials,  meeting  financial  reserve  needs  and  requirements,  obtaining  funds  for  capital 
projects  necessary  to  maintain  service  within  existing  service  areas  and  other  budgetary  requirements  of 
the  San  Francisco  Water  Department,. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  26  1998 


Secretary,  Public  Utilities  Commission 


%  S I  (f 8  C : 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


9«-0127 


WHEREAS,  This  Commission  on  April  7,  1998  by  Resolution  No.  98-0065  did  desig- 
nated May  12,1 998  as  the  date  for  a  public  hearing  to  be  conducted  at  1 :00  p.m.  at  1 1 55 
Market  Street,  San  Francisco  by  the  Public  Utilities  Commission  to  consider  the  rates  and 
charges  for  sewer  service  supplied  by  the  San  Francisco  Clean  Water  Program  to  customers 
inside  and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  to  express  their 
views  on  the  recommended  Schedule  of  Rates  and  Charges;  now  therefore,  be  it 

RESOLVED,  That  pursuant  to  a  published  notice  of  the  intention  of  Public  Utilities 
Commission  to  adopt  a  revised  Schedule  of  Rates  and  Charges  to  be  charged  by  the  San 
Francisco  Clean  Water  Program  for  sewer  service  in  San  Francisco  and  adjacent  suburban 
areas,  a  public  hearing  have  been  held  on  May  12,  1998,  and  a  copy  of  said  Schedule  of  Rates 
and  Charges  being  on  file  in  the  office  of  the  Secretary  of  this  Commission  and  being  made  a 
part  of  this  resolution  by  reference,  this  Commission  hereby  determines  that  projected  revenues 
under  existing  rates  together  with  other  funds  available  to  the  San  Francisco  Clean  Water 
Program  will  be  sufficient  to  meet  projected  operating  requirements  for  the  fiscal  year  beginning 
July  1,  1998  and  that  no  adjustment  in  the  rates  applicable  to  sewer  service  within  the  City  and 
County  of  San  Francisco  and  adjacent  suburban  areas  is  required;  and  be  it 

FURTHER  RESOLVED,  That  the  current  Schedule  of  Rates  and  Changes  shall  remain 
in  effect;  and  be  it 

FURTHER  RESOLVED,  That  the  foregoing  Schedule  of  Rates  and  Charges  is  for  the 
purpose  of  meeting  operating  expenses,  including  employee  wage  rates  and  fringe  benefits; 
purchasing  or  leasing  of  materials,  supplies  and  equipment;  meeting  financial  reserve  require- 
ments; obtaining  funds  for  capital  projects  necessary  to  maintain  service  within  existing  service 
areas;  and  other  budgetary  requirements  of  the  San  Francisco  Clean  Water  Program. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  26  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0128 


WHEREAS,  The  Customer  Service  Bureau  has  historically  relied  on  the  lien  process  as  a 
significant  tool  in  the  collection  of  delinquent  accounts;  and 

WHEREAS,  Recent  State  legislation  has  reduced  the  efficacy  of  this  particular  tool;  and 

WHEREAS,  The  Customer  Service  Bureau  has  researched  the  use  of  a  collection  agency  in 
conjunction  with  a  more  aggressive  shut  off  policy;  and 

WHEREAS,  Administrative  Code  Section  10.39-1  provides  that  the  Tax  Collector's  Bureau  of 
Delinquent  Revenues  is  authorized  to  collect  delinquent  accounts  for  City  Departments;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  Customer  Service  Bureau  to  enter  into  a 
Memorandum  of  Understanding  with  the  Tax  Collector's  Bureau  of  Delinquent  Revenue  to  provide 
collection  services  for  delinquent  accounts;  and  further  be  it; 

RESOLVED,  That  this  Commission  recognizes  that  a  Supplemental  Appropriation  will  be 
submitted  for  review  and  approval  at  a  later  date  to  fund  such  collection  activities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  fflftY  2  6  1998 


Secretary,  Public  Utilities  Commission 


'  If A 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0129 


WHEREAS,  On  December  11,  1995,  the  sandy  soil  underlying  the  hillside  between  24**^  Avenue 
and  El  Camino  del  Mar  in  the  West  Clay  Park  District  of  San  Francisco  was  eroded  by  storm  water 
flowing  from  a  failed  brick  sewer  that  crossed  beneath  the  slope;  and 

WHEREAS,  The  erosion  resulted  in  the  loss  of  one  home,  a  garage,  and  undermined  several  other 
properties,  portions  of  El  Camino  del  Mar,  24^^  Avenue,  the  Presidio,  and  the  brick  sewer  itself;  and 

WHEREAS,  The  Director  of  Public  Works  by  DPW  Order  No.  169,329A  made  a  declaration  of 
emergency;  and 

WHEREAS,  The  Board  of  Supervisors  by  Resolution  No  84-96  also  approved  the  declaration  of 
emergency;  and 

WHEREAS,  The  City  Attorney's  office  has  settled  a  claim  in  the  amount  of  $4,907,500. 

WHEREAS,  The  City  Attorney  has  determined  that  the  Clean  Water  Enterprise  unappropriated 
fund  balance  is  an  appropriate  source  of  funds  for  the  payment  of  claims;  and 

WHEREAS,  There  are  sufficient  funds  available  in  the  Clean  Water  Enterprise  unappropriated 
fund  balance  to  cover  the  above-identified  settlement  amount;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  request  the  Mayor  to  recommend  to  the  Board  of  Supervisors 
a  supplemental  appropriation  in  the  amount  of  $4,907,500  fund  a  claim  resulting  from  the  December  1, 
1995,  Seacliff  Emergency. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  ffl^Y  2  6  1998 


ACTiNG  Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO. 


98-0130 


WHEREAS,  On  October  10,  1997,  PUC  Sewer  Operations  identified  an  emergency  condition  on 
Hattie  Street  from  Market  Street  to  Corbett  Street;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  repairs  were  required  in  order  to  protect 
the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW-127,  "Hattie  Street  Emergency  Sewer  Replacemenf  to  replace  the  existing  18-inch  diameter  sewer  with 
196  linear  feet  of  vitrified  clay  pipe  (VCP)  sewer  in  Hattie  Street  from  Market  Street  to  Corbett  Street;  and 

WHEREAS,  The  Contractor,  Harty  Pipelines,  Inc.,  began  the  emergency  work  on  October  27,  1997 
and  completed  it  on  November  10,  1997;  and 

WHEREAS,  The  total  estimated  project  cost  is  $93,870,  of  which  $69,720  is  for  the  construction 
contract.  Funds  for  this  project  are  available  from  the  R&R  Fund  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR936,  Job  Order  No.  1559N);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration  of  Emergency; 
and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  Approve 
the  expenditure  of  funds  for  the  emergency  work  to  repair  the  structurally  inadequate  sewer  in  Hattie  Street 
from  Market  Street  to  Corbett  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  

MAY  2  6  1998 


Secretary,  Public  Utilities  Commission 


0  -  H  0 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0131 


WHEREAS,  On  November  12,  1997,  PUC  Sewer  Operations  identified  an  emergency  condition  on 
Douglass  Street  from  24th  Street  to  25th  Street;  and 

WHEREAS,  The  existing  sewer  had  collapsed,  and  immediate  repairs  were  required  in  order  to  protect 
the  health,  welfare,  and  property  of  the  Citizens  of  San  Francisco;  and 

WHEREAS,  DPW's  Bureau  of  Engineering  prepared  the  Plans  and  Specifications  for  Contract  No. 
CW- 13  6,  "Douglass  Street  Emergency  Sewer  Replacemenf  to  replace  the  existing  sewer  with  577  linear  feet 
of  24-inch  diameter  vitrified  clay  pipe  (VCP)  sewer  in  Douglass  Street  from  24th  Street  to  25th  Street;  and 

WHEREAS,  The  Contractor,  Shaw  Pipeline,  Inc.,  began  the  emergency  work  on  November  1 4,  1 997 
and  completed  it  on  December  29,  1997;  and 

WHEREAS,  The  total  estimated  project  cost  is  $164,164,  of  which  $127,164  is  for  the  construction 
contract.  Funds  for  this  project  are  available  from  the  R&R  Fund  (Fund  5C/CPF/R&R,  FAMIS  Project  No. 
CENRNRR940,  Job  Order  No.  1565N);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby  approves  the  Declaration  of 
Emergency;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  Approve 
the  expenditure  of  funds  for  the  emergency  work  to  repair  the  structurally  inadequate  sewer  in  Douglass  Street 
from  24th  Street  to  25th  Street.  - 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of          MAY  26  1998 


Awiiftva  Secretary,  Public  Utilities  Commission 


s. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0132 


WHEREAS,  A  request  has  been  made  by  the  State  of  California  to  the  San  Francisco 
Public  Utilities  Commission  to  acquire  an  approximately  11, 240  square  foot  parcel  of  land  under 
the  jurisdiction  of  the  SFPUC,  located  in  the  town  of  Sunol,  Alameda  County,  to  realign  and 
retrofit  the  Alameda  Creek  Bridge  on  Highway  84;  and 

WHEREAS,  The  SFPUC  has  determined  that  the  subject  property  is  not  required  for  its 
operating  needs;  and 

WHEREAS,  The  SFPUC  proposes  that  the  sale  be  made  subject  to  the  State  of 
California  paying  the  City  a  sum  of  $2,500.00  which  has  been  determined  by  the  Real  Estate 
Department  to  be  the  fair  market  value;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  that  the  subject  property  located  in 
Alameda  County,  which  totals  approximately  1 1 ,240  square  feet,  is  surplus  to  the  SFPUC's 
operating  needs  and  authorizes  the  Director  of  Property  to  proceed  with  the  sale  and  to  prepare 
and  submit  the  necessary  legislation  to  the  Board  of  Supervisors  to  sell  the  City's  interest  in  the 
property. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeling  of  fflj^Y  2  6  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  City  and  County  of  San 
Francisco;  and 

WHEREAS,  United  States  Golf  Association  has  requested  to  enter  into  an  agreement  for 
the  installation  and  maintenance  of  two  (2)  pedestrian  bridges,  for  the  removal  of  vegetation  in 
front  of  the  bridges  for  a  pedestrian  staging  area,  and  for  a  bus  turnaround  in  conjunction  with 
the  USGA  1998  U.S.  Open  Golf  Tournament;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  permit  to  the  United  States  Golf  Association,  as 
Permittee,  for  the  purpose  installing  and  maintaining  two  (2)  pedestrian  bridges,  for  the  removal 
of  vegetation  in  front  of  the  bridges  for  a  pedestrian  staging  area,  and  for  a  bus  turnaround  on 
the  Permit  Area  located  in  the  City  and  County  of  San  Francisco,  as  set  forth  in  the  permit  of 
certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown  on 
Exhibit  A  of  the  Permit,  commencing  upon  authorization  and  approval  of  said  Permit  by  PUC 
and  terminating  on  June  26,  1998,  provided  that  the  Permittee  shall  pay  a  $1,500.00  permit 
processing  fee,  $1 ,500.00  inspection  cost  and  $2,500.00  use  fee;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  26  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  the  City  of  Burlingame;  and 

WHEREAS,  Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant,  has  requested  to 
enter  into  a  Lease  agreement  for  access,  parking  and  landscaping  for  an  adjacent  restaurant; 
and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Lease  of  approximately  5,000  square  feet  of  land  to 
Next  Century  Restaurants,  Inc.,  dba  Pisces  Restaurant,  as  Lessee,  for  the  purpose  of  access, 
parking  and  landscaping  for  an  adjacent  restaurant,  at  an  initial  rental  rate  of  $1 ,800.00/month, 
as  set  forth  in  the  Lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities 
Commission,  as  shown  on  Exhibit  A  of  the  Lease,  commencing  upon  authorization  and  approval 
of  said  Lease  by  Commission  and  terminating  January  14,  2002  with  one  five  (5)  year  extension 
option;  and  be  it 

FURTHER  RESOLVED,  That  Resolution  No.  98-0012  is  hereby  rescinded;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager  of 
Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  2  6  1998 


Secretary,  Public  Utilities  Commission 


!   H  c 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0135 


WHEREAS,  The  roofs  at  the  City  Distribution  Division  Yard,  1990  Newcomb  Avenue  are  in  an 
advanced  state  of  disrepair  and  if  not  fixed  leakage  may  cause  power  outage,  loss  of  emergency 
communications,  and  property  damage;  and 

WHEREAS,  Water  leaks  in  the  shops,  warehouse  and  administration  buildings  cause  safety  hazards 
with  electrical  equipment,  damage  to  City  property  and  unsuitable  working  conditions;  and 

WHEREAS,  Leaks  have  caused  dangerous  conditions  to  the  gas  station  power  supply;  and  flooding  in 
the  men's  locker  room  and  bathroom,  the  engineering  section  and  throughout  the  warehouse;  and 

WHEREAS,  The  roofs  at  City  Distribution  Division  have  been  inspected  by  the  Department  of  Public 
Works,  Bureau  of  Architecture  and  the  San  Francisco  Port,  Roofing  Section;  and 

WHEREAS,  92,245  square  feet  of  roof  requires  hazardous  material  removal  and  abatement,  demolition 
of  the  existing  roofing,  and  installation  of  roofing  insulation,  roofing,  and  flashing;  and 

WHEREAS,  funding  is  available  under  project  CUW660,  City  Distribution  Division  Re-Roofing;  and 

WHEREAS,  this  work  must  be  done  prior  to  wet  weather;  and 

WHEREAS,  The  Department  of  Public  Works,  Bureau  of  Architecture  has  prepared  design 
documentation  for  the  replacement  of  the  roofs;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications  and  authorized  Bid  Call  for 
Contract  WD-2248,  City  Distribution  Division,  Roof  Replacement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


sWiNG  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


WHEREAS,  On  December  9,  1997,  the  Public  Utilities  Commission  approved  the  plans 
and  specifications  and  authorized  advertising  for  the  Utilities  Engineering  Bureau,  Contract  No. 
CW-133,  "Southeast  Water  Pollution  Control  Plant  Building  200  Improvements";  and 

WHEREAS,  The  Work  to  be  undertaken  provide  facilities  improvements  to  the  Water 
Pollution  Control  Division,  Southeast  Water  Pollution  Control  Plant;  and 

WHEREAS,  The  Contract  was  advertised  on  March  14,  1998  and  two  bids  were  received 
on  April  23,  1998;  and  .  ^  . 

WHEREAS,  The  Human  Rights  Commission,  the  Department  of  Public  Works  and  the 
Utility  Engineering  Bureau  staff  determined  that  Homer  J.  Olsen  Construction  Co.,  Inc.,  is 
deemed  to  be  the  lowest,  responsive  and  responsible  bidder;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  1988  Sewer  Bonds,  Fund 
5C/CPF/UNA;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Public  Utilities  Commission  Contract 
No.  CW-133,  "Southeast  Water  Pollution  Control  Plant  Improvements"  to  the  lowest,  responsive 
and  responsible  bidder,  Homer  J.  Olsen  Construction  Co.,  Inc.,  in  the  amount  of  $2,055,825. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  May  26.  1998  . 


Secretary,  Public  Utilities  Commission 


3KI0-8C 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0137 


RESOLUTION  NO. 


WHEREAS,  Under  PUC  Resolution  No.  96-0190  adopted  on  September  10,  1996,  the  PUC 
approved  the  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD-2196,  Harry  Tracy  Water  Treatment  Plant  -  Standby  Air  Backwash  Blower  System;  and 

WHEREAS,  Under  PUC  Resolution  No.  97-0053  adopted  on  February  11,  1997,  the  PUC 
awarded  the  SFWD  Contract  No.  WD-2196,  HTWTP  -  Standby  Air  Backwash  Blower  System,  to  Schram 
Construction,  Inc.  in  the  amount  of  $214,300.00;  and 

WHEREAS,  A  contract  with  Schram  Construction,  Inc.  was  let  on  April  7,  1997  with  a  contract 
completion  date  of  October  3,  1997;  and 

WHEREAS,  During  the  course  of  the  work,  the  standby  air  backwash  blower  experienced  a 
malfunction  that  caused  the  blower/motor  coupling  to  fail;  and 

WHEREAS,  This  Contract  Modification  No.  1  will  increase  the  contract  amount  from 
$214,300.00  to  $231,070.00  to  allow  for  electrical/control  wiring  modifications  to  eliminate  the  cause  of 
coupling  failure,  for  investigation  into  the  cause  of  the  coupling  failure,  for  inspection  of  the  condition  of 
the  blower/motor  assembly  after  the  coupling  failure;  and  for  the  standby  blower  recertification  test;  and 

WHEREAS,  This  Contract  Modification  No.  1  will  also  extend  contract  completion  date  from 
October  3,  1997  to  May  1,  1998;  and 

WHEREAS,  Funding  for  this  Contract  Modification  No.  1  is  available  in  FAMIS  Index  Code 
521617;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification  No.  1  which  increases  the 
City's  Contract  amount  to  Schram  Construction,  Inc.  $214,300.00  to  $231,070.00  and  extends  Contract 
time  by  2 1 0  calendar  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


MAY  2  6  1998 


^^^^  7-  f^OA/^^ 


Secretary,  Public  Utilities  Commission 


?EiO"8C 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0138 


WHEREAS,  The  Sunol  Valley  Water  Treatment  (SVWTP)  experienced  a  treatment 
failure  in  March,  1995;  and 

WHEREAS,  The  Public  Utilities  Commission  contracted  a  consultant  to  perform  an 
independent,  third-party  evaluation  of  the  SVWTP,  the  Sunol  Valley  Water  Treatment  Plant 
Performance  Evaluation,  which  identified  specific  deficiencies  at  the  treatment  plant  and 
provided  recommendations  for  improvements;  and 

WHEREAS,  The  Public  Utilities  Commission  contracted  with  a  consultant  for  $150,000 
to  develop  the  SVWTP  Improvement  Plan  which  identified  specific  improvement  project 
definitions,  cost  estimates,  and  schedules  which  form  the  basis  for  Conceptual  Engineering  for 
the  SVWTP  Improvement  Project;  and 

WHEREAS,  Four  proposals  were  received  with  cost  estimates  ranging  from  $4,751,730 
to  $6,372,200;  and 

WHEREAS,  The  Joint  Venture  of  Montgomery  Watson/AGS,  Inc./Structus  received  the 
highest  score  through  the  selection  process;  and 

WHEREAS,  Per  Resolution  No.  97-0282,  this  Commission  authorized  the  Manager  of 
the  System  Planning  and  Regulatory  Compliance  Bureau  to  negotiate  a  Professional  Services 
Agreement  to  perform  engineering  services  for  the  SVWTP  Improvement  Project  with  the 
Montgomery  Watson/AGS,  Inc./Structus  Joint  Venture  for  a  contract  amount  not  to  exceed 
$5,640,000;  and  r 

WHEREAS,  The  Manager  of  System  Planning  and  Regulatory  Compliance  utilized  the 
cost  estimate  information  received  from  the  other  proposers  to  negotiate  the  most  appropriate 
Scope  of  Work  and  contract  cost  with  the  Montgomery  Watson/AGS,  Inc./Structus  Joint 
Venture;  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  to  award  a 
Professional  services  agreement  to  perform  engineering  services  for  the  SVWTP  Improvement 
Project  with  the  Montgomery  Watson,  AGS,  Inc./Structus  Joint  Venture  for  a  contract  amount 
not  to  exceed  $5,237,000;  if  negotiations  with  the  Montgomery  Watson,  AGS,  Inc./Structus  Joint 
Venture  are  unsuccessful,  the  General  Manager  can  proceed  to  award  the  contract  with  the  same 
scope  of  work  for  an  amount  not  to  exceed  $5,237,000  to  the  second  ranked  proposer. 
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RESOLVED,  That  this  Commission  authorizes  the  allocation  of  $343,000  to  the  existing 
engineering  as-needed  contract  to  fund  the  optional  items  identified  in  the  SVWTP  Improvement 
Project  Scope  of  Work. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  p^^y  2  6  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98  0139 


WHEREAS,  Pursuant  to  Public  Utilities  Commission  Resolution  No.  96-0225,  the 
Commission  entered  into  a  multi-year  agreement  with  Hannaford  Consulting,  Inc.(Consultant) 
to  provide  "as  needed"  water  supply  system  forecasting,  modeling  and  planning  services;  and 

WHEREAS,  The  Consultant  has  been  of  value  in  support  of  the  ongoing  water  litigation 
as  well  as  in  refinement  of  Hetch  Hetchy's  water  supply  forecasting  models  to  reduce  forecast 
error  and  minimize  water  supply  risk;  and 

WHEREAS,  Additional  funding  is  now  required  to  continue  the  services  of 
Hannaford  Consulting,  Inc.  for  another  year  and  funding  for  this  agreement  is  available  in 
Hetch  Hetchy's  operating  budget,  professional  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorize  the  General  Manager,  Public 
Utilities  Commission,  to  negotiate  and  execute  the  second  amendment  to  the  agreement  with 
Hannaford  Consulting,  Inc.  increasing  contract  funding$200,000,  for  a  contract  total  not  to 
exceed  $400,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


H011430 


meeting  of 


MAY  2  6  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

QR~0^  40 

RESOLUTION  NO.  v v 


WHEREAS,  Under  Resolution  No.  92-0162,  adopted  on  March  14,  1989,  the  Public  Utilities 
Commission  authorized  the  General  Manager  of  the  San  Francisco  Water  Department  to  enter  a  Professional 
Services  Agreement  with  Camp  Dresser  and  McKee,  Inc.  for  the  performance  of  Water  Quality  Planning 
studies;  and 

WHEREAS,  Under  the  original  Agreement,  Camp  Dresser  and  McKee,  Inc.  successfully  completed 
an  evaluation  of  water  quality  data  and  regulatory  issues,  and  developed  protocol  for  the  required  studies; 
and 

WHEREAS,  Under  Amendments  1  and  2,  Camp  Dresser  and  McKee, Inc.  successfully  completed 
the  siting  study  for  the  treatment  plant  required  to  filter  the  Ketch  Hetchy  water,  and  refurbished  the  City's 
pilot  plant  in  preparation  of  the  ensuing  water  quality  studies;  and 

WHEREAS,  The  original  Agreement  provides  the  City  with  the  option  to  negotiate  with  Camp 
Dresser  and  McKee,  Inc.  the  performance  of  work  associated  with  the  collection  and  analysis  of  water 
quality  data  and  recommendations  leading  to  compliance  with  Federal  and  State  regulations;  and 

WHEREAS,  Under  Amendment  3 ,  Camp  Dresser  and  McKee, Inc.  has  performed  treatability  studies 
on  the  Hetch  Hetchy  and  Alameda  water  sources,  has  conducted  geological  investigations  at  the  preferred 
site  for  the  Hetch  Hetchy  Treatment  Plant  in  Sunol,  and  has  revised  the  safe  yield  estimates  for  the  City's 
Peninsula  and  Alameda  water  sources;  and 

WHEREAS,  Under  Amendment  4,  the  contract  was  extended  to  October  1,  1995  at  no  additional 
cost  to  complete  the  on  going  Phase  4  work;  and 

WHEREAS,  Under  Amendment  5,  the  contract  was  extended  again  to  December  31,  1995  at  no 
additional  cost  to  conduct  additional  water  quality  studies  when  the  need  arise;  and 

WHEREAS,  Under  Amendment  6,  the  contract  was  extended  to  April  20,  1997  at  a  cost  not  to 
exceed  $950,000  to  continue  water  quality  treatability  studies  and  transfer  pilot  scale  testing  to  full  scale 
operations;  and 

WHEREAS,  Under  Amendment  7,  the  contract  was  extended  to  December  3 1 ,  1997  at  no  additional 
cost  to  allow  Water  Quality  Bureau  to  complete  the  tasks  under  Phase  5  in  a  manner  that  will  be  responsive 
to  the  DHS  Compliance  Orders  and  will  maximize  the  benefit  to  the  SFPUC;  and  be  it 
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RESOLVED,  That  the  Public  Utilities  Commission  accepts  the  work  as  satisfactorily  completed  and 
authorize  the  Manager  of  the  Water  Quality  Bureau  to  release  the  retention  of  10  percent  in  the  amount  of 
$94,993  from  Contract  CM  32-80063. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^'^fi^sof   MY  2  6  1998  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.: 


WHEREAS,  on  May  26,  1998,  the  Public  Utilities  Commission  met  in  Executive 
Session  to  consider  the  settlement  of  the  complaints  of  (1)  plaintiffs  Howard  and  Iran 
Billman  ("Billmans"),  and  (2)  plaintiff  State  Farm  General  Insurance  Company  ("State 
Farm")  against  the  City  and  County  of  San  Francisco  ("City")  and  Tight  Access 
Excavation  ("Tight  Access"),  D.W.  Young  Construction,  Frank  &  Grossman,  and 
Lombardi  Construction  in  the  consolidated  actions  entitled  Yee  v.  City  and  County  of 
San  Francisco,  and  consolidated  actions,  San  Francisco  Superior  Court  No.  980-740; 

WHEREAS,  on  May  14,  1998,  plaintiffs  Billmans  and  State  Farm  proposed  a 
settlement  calling  for  the  total  payment  of  $4,907,500  from  the  City  to  be  disbursed  by 
the  City  as  follows: 

(1)  $3,065,000  settlement  payment  from  the  City  to  Billmans  r 

(2)  $1,842,500  settlement  payment  from  the  City  to  State  Farm. 

WHEREAS,  State  Farm  has  agreed  to  pay  to  the  Billmans  within  ten  (10)  days 
the  additional  sum  of  $750,000  from  State  Farm's  share  of  the  $1,842,500  settlement 
proceeds  in  exchange  for  a  policy  holders'  release  and  conditioned  on  final  approval  of 
the  City's  settlement; 

WHEREAS,  Subcontractors  Tight  Access,  D.W.  Young  Construction,  Frank  & 
Grossman,  and  Lombardi  Construction  have  agreed  to  pay  to  the  Billmans  an  additional 
sum  of  $39,000,  to  be  paid  as  follows: 

(1)  $20,000  settlement  payment  from  Tight  Access  to  Billmans; 

(2)  $15,000  settlement  payment  from  D.W.  Young  Construction  to  Billmans; 

(3)  $2,500  settlement  payment  from  Frank  &  Grossman  to  Billmans 

(4)  $1 ,500  settlement  payment  from  Lombardi  Construction  to  Billmans; 

WHEREAS,  the  above-described  settlement  will  result  in  the  following  recovery 
to  the  Billmans:  (1)  $3,065,000  from  the  City;  (2)  750,000  from  State  Farm;  and  (3) 
$39,000  from  the  Subcontractors,  for  a  total  settlement  of  $3,854,000; 


WHEREAS,  all  parties  shall  bear  their  own  costs  of  suit  and  attorneys'  fees; 


:i:SxZ  l^-,  fv/r;^  jf'it; vE'?  t'lefrS^T/c^r? 
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WHEREAS,  in  consideration  for  the  proposed  settlement  payment,  the  Billmans 
have  agreed  to  transfer  to  the  City  title  in  fee,  sole  ownership  and  possession  of  the 
Billmans'  real  property,  located  at  125  El  Camino  Del  Mar  in  San  Francisco,  and  which 
is  the  subject  of  the  referenced  litigation; 

WHEREAS,  the  Billmans  represent  that  they  are  aware  of  no  liens  placed  upon 
the  real  property  located  at  125  El  Camino  Del  Mar  in  San  Francisco,  and  which  is  the 
subject  of  the  referenced  litigation; 

WHEREAS,  in  consideration  for  the  proposed  settlement  payment,  the  Billmans 
and  State  Farm  have  agreed  to  dismiss  with  prejudice  the  City  from  the  referenced 
litigation,  to  fully  release  the  City  from  all  claims  arising  from  the  December  11,1 995 
Seacliff  incident,  and  to  assign  to  the  City  all  claims  that  the  Billmans  and  State  Farm 
have  against  co-defendants  to  the  action; 

WHEREAS,  in  consideration  for  the  proposed  settlement  payments,  the  City  has 
agreed  to  dismiss  with  prejudice  Tight  Access,  D.W.  Young  Construction,  Frank  & 
Grossman,  Lombardi  Construction,  State  Farm  and  the  Billmans  from  the  referenced 
litigation;  the  City  has  agreed  to  indemnify  the  Billmans  from  any  other  homeowner's 
claim  against  the  Billmans  arising  form  the  December  11,  1995  Seacliff  incident;  and 
the  City  has  further  agreed  that  it  will  not  cross-complain  against  Tight  Access,  D.W. 
Young  Construction,  Frank  &  Grossman,  and  Lombardi  Construction  in  the  related  case 
entitled  Winkelstein  v.  City  and  County  of  San  Francisco,  San  Francisco  Superior  Court 
Case  No.  991-566,  or  in  other  related  cases; 

WHEREAS,  D.W.Young  Construction's  payment  to  the  Billmans  is  subject  to 
Contractor  Shank  Balfour/Beatty's  representation  and  agreement  not  to  assert  claims 
for  indemnity  or  otherwise  against  D.W.  Young  Construction; 

WHEREAS,  the  City  will  continue  to  maintain  its  rights  to  pursue  its  action 
against  contractors  Haley  &  Aldrich,  Shank  Balfour/Beatty,  EPC  Consultants,  Inc., 
Underground  Construction  Company,  and  A.  Ruiz  Construction,  Co.,  and  their 
insurance  carriers; 

WHEREAS,  upon  these  terms,  the  City,  the  Billmans,  State  Farm,  Tight  Access, 
D.W.  Young  Construction,  Frank  &  Grossman,  and  Lombardi  Construction  have  agreed 
to  settle  this  litigation,  subject  to  the  approval  of  the  San  Francisco  Public  Utilitities 
Commission  and  Board  of  Supervisors;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  approves  the  settlement  of  the 
complaint  of  plaintiffs  Howard  and  Iran  Billman  and  State  Farm  General  Insurance 
Company,  in  the  consolidated  actions  entitled  Yee  v.  City  and  County  of  San  Francisco, 
and  consolidated  actions,  San  Francisco  Superior  Court  No.  980-740,  with  the  City 


paying  $3,065,000  to  Billmans,  and  $1,842,500  to  State  Farm,  and  further  authorizes 
the  PUC  General  Manager  to  submit  this  settlement  to  the  Board  of  Supervisors  for  final 
approval. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  MilV  9^-  iqqq  


p^m  Secretary,  Public  Utilities  Commission 
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98-124 


1.       Call  to  Order:         5:03  P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Commissioner  Robert  K. 

Werbe,  Commissioner  Frank  L.  Cook 

Excused  -  Vice  President  Ann  Moller  Caen,  Commissioner  E. 
Dennis  Normandy 


President  Makras  announced  that  the  Commission  would  go  into  Closed  Session  first. 


CLOSED  SESSION 


4.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  no  public  comments  received. 


5.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously.  - 


The  Public  Utilities  Commission  met  in  Closed  Session  from  5:05  p.m.  to  6:25  p.m.  to  discuss 
the  following: 


6.      Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       California  State  Public  Utilities  Commission 
No  action  was  taken. 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 


7. 


Announcement  following  Closed  Session. 

98-125 


President  Makras  announced  that  no  action  was  taken  during  the  Closed  Session. 


8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  not  to  disclose  _ 
the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 


3.       Consideration  of  two  proposed  agreements  with  CMS  Energy  Corporation/Wellhead 
Electric  Company  Inc.  for  Energy  Development  and  Financial  Guarantee  for  the 
purchase  of  PG&E's  Hunters  Point  and  Potrero  power  plants. 

President  Makras  noted  that  a  Temporary  Restraining  Order  was  filed  by  the  State  of 
California  Public  Utilities  Commission  (CPUC)  this  afternoon  to  stop  the  bid  sale  of 
PG&E  power  plants  on  Monday,  June  8,  1998.  He  stated  that  the  City  PUC's  position 
was  to  stop  the  bid  sale  and  hope  that  PG&E  would  negotiate  with  the  City  as  they 
have  previously  expressed  to  the  Commission.  He  stated  that  if  PG&E  does  not  stop 
the  bid  sale,  the  City  PUC  intends  to  pursue  all  means  available  including  Temporary 
Restraining  Order  and  eminent  domain  proceeding  to  acquire  both  Hunters  Point  and 
Potrero  power  plants. 

Commissioner  Werbe  expressed  concern  about  the  financial  risks  to  the  City  of  San 
Francisco  in  purchasing  these  plants.  Mr.  Tom  Petco,  attorney  for  CMS  Energy, 
responded  that  as  the  City's  partner,  CMS/Wellhead  is  committed  to  further  planning 
studies,  develop  an  energy  plan  and  evaluate  future  plans.  Mr.  Petco  indicated  that 
they  have  agreed  to  fund  the  purchase  and  they  will  take  the  business  and  financial 
risks  without  recourse  to  the  City. 

President  Makras  suggested  proceeding  with  the  agreement  recommended  by  staff 
and  approve  it  conceptually  and  have  staff  work  with  CMS  to  fine  tune  the  details  and 
language  with  respect  to  eminent  domain  and  indemnity  agreements  suggested  and 
to  encompass  the  security  the  Commission  wants  for  the  interest  of  San  Francisco 
and  the  commitment  assured  by  CMS. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  adopt  Item  3; 
passed  (3-0)  unanimously. 

Resolution  No.  98-0142:    Approving  in  concept  the  agreements  with  CMS  Energy 

Corporation/Wellhead  Electric  Company,  Inc.  for  Energy 
Development  and  Financial  Guarantee  for  the  purchase  of 
PG&E's  Hunters  Point  and  Potrero  power  plants;  and 
directing  staff  to  return  to  the  Commission  at  a  future 
meeting  with  clarifying  language  relating  to  indemnification 
and  eminent  domain. 


98-126 


Thereupon,  the  meeting  was  adjourned:         6:40  P.M. 


Jill  R.  Thompson 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0142 


WHEREAS,  PG&E  is  embarking  on  a  program  to  sell  the  Hunter's  Point  and  Potrero  Power 
Plants;  and 

WHEREAS,  San  Francisco  and  its  citizens  have  an  interest  in  the  future  utilization  of  the 
Hunter's  Point  and  Potrero  Power  Plants;  and 

WHEREAS,  The  PUC  has  received  public  testimony  concerning  health  and  other  impacts 
associated  with  the  power  plants;  and 

WHEREAS,  Much  of  the  testimony  urged  the  PUC  to  pursue  ownership  of  the  power  plants  in 
order  to  mitigate  the  adverse  environmental  impacts  of  the  power  plants  through  alternatives  such  as 
plant  retirement,  replacement,  transmission  upgrades  and  alternative  energy;  and 

WHEREAS,  In  order  to  be  qualified  to  make  an  offer  of  purchase  should  the  City  so  decide,  the 
City  must  obtain  back  up  financing;  and 

WHEREAS,  The  PUC  selected  the  Joint  Venture  of  CMS  Energy  Corporation/Wellhead  Electric 
Company  Inc.  ("CMS/Wellhead")  to  provide  .financial  guarantees  and  technical  assistance  for  the  City's 
purchase  of  the  power  plants  and  subsequent  efforts  to  replace  these  polluting  power  plants  with  new, 
clean  efficient  replacement  generation  and/or  transmission;  and 

WHEREAS,  PUC  staff  have  negotiated  two  proposed  agreements  with  CMS/Wellhead  for 
Energy  Development  and  Financial  Guarantee  for  the  purchase  of  PG&E's  Hunter's  Point  and  Potrero 
Power  Plants;  and 

WHEREAS,  Subsequent  to  the  completion  of  these  two  agreements,  the  PUC  announced  its 
intent  to  acquire  both  power  plants  by  any  legal  means  possible,  including  eminent  domain;  and 

WHEREAS,  The  agreements  did  not  contemplate  eminent  domain  and  thus  do  not  include 
sufficient  language  relating  to  indemnification  of  the  City  during  an  eminent  domain  proceeding;  now, 
therefore,  be  it 

RESOLVED,  That  the  agreements  with  CMS  Energy  Corporation/Wellhead  Electric  Company, 
Inc.  for  Energy  Development  and  Financial  Guarantee  for  the  purchase  of  PG&E's  Hunter's  Point  and 
Potrero  Power  Plants  are  approved  in  concept,  and  staff  is  directed  to  return  to  the  Commission  at  a 
future  meeting  with  clarifying  language  relating  to  indemnification  and  eminent  domain. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  June  2,  1998 


Secretary,  Public  Utilities  Commission 
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1.       Call  to  Order:         2:05  P.M. 


2.       Roll  Call:  Present  -  President  Victor  G.  Makras,  Commissioner  E.  Dennis 

Normandy,  Commissioner  Robert  K.  Werbe,  Commissioner  Frank 
L.  Cook 

Excused -Vice  President  Ann  Moller  Caen  . 


President  Makras  announced  that  the  Commission  will  take  the  Closed  Session  agenda  first. 

CLOSED  SESSION 

4.       Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 
There  were  none. 


5.       Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  assert  the 
attorney-client  privilege;  passed  (3-0)  unanimously. 


Commissioner  Cook  arrived  at  2:15  p.m. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  2:07  p.m.  to  3:05  p.m.  to  discuss 
the  following: 


6.       Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:       California  State  Public  Utilities  Commission 
No  action  was  taken. 


The  Public  Utilities  Commission  reconvened  in  an  open  session. 
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7.      Announcement  following  Closed  Session. 

President  Makras  announced  that  no  action  was  taken  during  the  Closed  Session. 


8.       Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (4-0)  unanimously. 


3.      To  consider  the  action  the  Public  Utilities  Commission  may  take  regarding  the  auction 
of  the  Hunters  Point  and  Potrero  power  plants. 

President  Makras  emphasized  his  desire  for  PG&E  to  negotiate  in  good  faith  with  the 
City  as  PG&E  publicly  promised  they  would  if  the  City  PUC  pursues  acquisition  of  the 
plants.  He  stated  that  the  actions  of  the  Commission  are  premised  on  the  belief  that 
acquiring  the  plants  is  the  smartest  way  to  proceed  and  invoking  as  much  pressure  as 
possible  on  PG&E  to  negotiate  in  good  faith.  All  members  of  the  Commission 
concurred  with  President  Makras'  statement. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  authorize 
the  General  Manager  of  Public  Utilities  to  submit  a  Statement  of  Qualifications  and 
Interest  and  an  indicative  offer  to  PG&E;  passed  4-0  unanimously. 

Resolution  No.  98-0143:    Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  submit  a  Statement  of  Qualifications  and 
Interest  and  an  indicative  offer  to  PG&E. 


Thereupon,  the  meeting  was  adjourned:         3:07  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0143 


WHEREAS,     Pacific  Gas  and  Electric  Company   (PG&E)    is  embarking  on 
a  program  to  sell  Hunter's  Point  and  Potrero  Power  Plants;  and 

WHEREAS,     San  Francisco  and  its  citizens  have  an  interest  in  the 
disposition  of  the  Hunter's  Point  and  Potrero  Power  Plants;  and 

WHEREAS,     Prior  testimony  before  the  PUC  urged  the  PUC  to  pursue 
ownership  of  the  power  plants  in  order  to  mitigate  the  adverse  environ- 
mental impacts  of  the  power  plants  through  alternatives  such  as  plant 
retirement,   replacement,   transmission  upgrades,   development  of  renew- 
able energy  resources,   and  energy  efficiency  and  conservation  programs; 
and 


WHEREAS,     The  City  intends  to  acquire  these  power  plants  from  PG&E 
through  negotiations,   eminent  domain  or  other  lawful  means;  and 

WHEREAS,  PG&E  has  withdrawn  its  offer  to  sell  the  power  plants 
directly  to  the  City  outside  of  the  competitive  bid  auction  process; 
and 

WHEREAS,     In  order  to  preserve  the  City's  options  relating  to  the 
acquisition  of  the  power  plants,   the  City  has  decided  that  although  it 
believes  it  should  submit  a  Statement  of  Qualifications  and  Interest  to 
PG&E  and  an  indicative  offer;   now,   therefore,   be  it 

RESOLVED,     That  the  Commission  authorize  the  General  Manager  of 
the  Public  Utilities  Commission  to  submit  a  Statement  of  Qualifications 
and  Interest  and  an  indicative  offer  to  PG&E. 


CalRes:  PPIant2 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN  81988 


Secretary,  Public  Utilities  Commission 
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Call  to  Order:         1:08  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Commissioner  E.  Dennis 

Normandy,  Commissioner  Robert  K.  Werbe,  Commissioner  Frank 
L.  Cook 

Excused  -  Vice  President  Ann  Moller  Caen 


Approval  of  Minutes 
There  were  none  submitted. 


Communications 


No  action  was  taken. 


Introduction  of  Old/Ongoing  Business  by  Commissioners 

Regarding  the  Sunol  quarry  plans,  Commissioner  Normandy  suggested  developing 
creative  solutions  that  meet  PUC's  fiscal  objectives  and  provide  protection  to  the  town, 
the  community  and  the  Sunol  Temple. 


Introduction  of  New  Business  by  Commissioners 

Commissioner  Normandy  requested  that  staff  look  into  the  possibility  of  purchasing 
cardiopulmonary  resuscitation  (CPR)  equipment  and  providing  CPR  training  to 
employees. 


Report  of  the  General  Manager 
Employee  Newsletter 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  announced  that  staff  published 
the  first  issue  of  The  Flow,  PUC's  employee  newsletter. 
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Power  Plant 


Mr.  Moran  reported  that  staff  submitted  a  bid  for  the  power  plants  as  directed  by  the 
Commission.  He  stated  that  the  CPUC  granted  a  Temporary  Restraining  Order 
holding  in  place  the  auction  of  the  Hunters  Point  and  Potrero  power  plants.  PG&E 
was  allowed  to  accept  bids  but  was  prohibited  to  open  them  in  any  way.  The  CPUC 
will  hear  a  motion  filed  by  the  City  and  the  Southeast  Alliance  for  Economic  Justice 
(SAEJ)  tomorrow  at  2:00  p.m. 

Mr.  Moran  clarified  that  contrary  to  some  filings  and  press  coverage  that  the  City  was 
offering  a  discounted  price  for  the  plants,  the  bid  submitted  by  PUC  was  competitive 
and  protective  of  PG&E  shareholders  and  ratepayers. 

Mr.  Moran  mentioned  that  a  letter  was  sent  by  Mayor  Brown  to  Morgan  Stanley  &  Co., 
agent  for  the  bid  sale,  expressing  concerns  that  the  bid  process  could  frustrate  the 
City's  intent  to  operate  the  plant  in  a  way  that  benefits  the  community.  The  letter  also 
expressed  the  City's  intent  to  obtain  the  plants,  if  not  through  the  bid  process,  by  any 
other  legal  means  including  eminent  domain.  He  noted  that  scheduled  on  the  agenda 
today  was  an  item  requesting  approval  to  initiate  an  environmental  review  which  will 
be  necessary  for  the  City  to  obtain  those  plants. 

President  Makras  directed  staff  to  calendar  an  item  at  the  earliest  possible  date  to 
show  the  course  of  acquiring  the  plant  through  eminent  domain  if  the  City  was  not  the 
successful  bidder. 


7a.     Election  Results 

Mr.  Moran  reported  on  the  results  of  three  propositions  in  the  June  1998  election  that 
are  of  specific  interests  to  PUC.  Proposition  C  which  would  restore  the  priority  for 
repayment  of  bonds  was  not  approved.  Proposition  D  which  gives  authority  to  PUC 
to  accept  loans  was  approved.  This  proposition  would  save  $75  million  worth  of  debt 
service  on  the  Clean  Water  Program.  Proposition  H  was  approved.  This  proposition 
freezes  rates  for  water  and  sewer  at  the  current  level  until  January  1 ,  2006. 


7b.     Wastewater  alternatives 

Mr.  Moran  reported  that  there  has  been  an  increasing  call  for  a  more  comprehensive 
study  for  alternative  wastewater  treatment  by  the  public.  The  Board  of  Supervisors 
asked  PUC  to  do  a  comprehensive  study  of  alternative  forms  of  wastewater  treatment 
He  stated  that  staff  would  be  looking  at  this  issue  when  they  work  on  the  revisions  to 
the  long  range  plan  for  the  Clean  Water  Program. 
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Mr.  Moran  suggested  scheduling  one  of  the  PUC  meetings  at  the  Southeast 
Community  Center  to  give  the  community  the  opportunity  to  express  their  views  to  the 
Commission.  The  Commission  agreed  to  schedule  a  meeting  in  August  or 
September. 


Public  comments  on  matters  that  were  not  on  today's  agenda. 
There  were  none. 


REGULAR 


Presentation  of  an  overview  of  the  Public  Utilities  Commission  Water  Resource  Policy, 
Planning  and  Opportunities.  (Continued  from  the  meeting  of  May  26,  1998.) 

Mary  Williams,  Project  Manager,  gave  a  presentation  using  electronic  media.  She 
discussed  upcoming  opportunities  to  develop  and  protect  water  supplies  including 
recycled  water  and  groundwater  development.  Those  opportunities  were: 
construction  of  recycled  water  treatment  plant  facilities  at  the  Fleishhacker  pool  site 
near  the  San  Francisco  Zoo;  invest  in  groundwater  wells  for  potable  production  at 
Golden  Gate  Park  and  the  Zoo;  and  establish  terms  and  conditions  for  Lake  Merced 
watershed  leases  to  protect  the  groundwater  supply  from  degradation. 


Requesting  the  Department  of  City  Planning  to  initiate  environmental  review  of  the 
City's  acquisition  of  the  Hunter's  Point  and/or  Potrero  Power  Plants. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
10;  passed  (4-0)  unanimously. 

Resolution  No.  98-0144:    Directing  the  General  Manager  of  Public  Utilities  to  request 

the  Department  of  City  Planning  to  initiate  environmental 
review  of  the  City's  acquisition  of  the  Hunter's  Point  and/or 
Potrero  Power  Plants  from  Pacific  Gas  &  Electric 
Company. 


Consideration  of  two  proposed  agreements  with  CMS  Energy  CorporationAA/ellhead 
Electric  Company  Inc.  for  Energy  Development  and  Financial  Guarantee  for  the 
purchase  of  PG&E's  Hunters  Point  and  Potrero  power  plants. 

Item  1 1  was  removed  from  the  agenda.  ^ 
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12.     Establishing  a  letter  of  credit  to  support  the  City's  application  to  the  California  Energy 
Commission  for  renewable  resource  subsidies. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Werbe,  to  adopt  Item  12; 
passed  (4-0)  unanimously. 

Resolution  No.  98-0145:    Authorizing  then  General  Manager  of  Public  Utilities  to 

establish  a  letter  of  credit  to  support  the  City's  application 
to  the  California  Energy  Commission  for  renewable 
resource  subsidies  for  two  existing  City  projects  and  to 
accept  the  subsidies  if  the  City's  application  is  accepted. 


13.     Ratifying  the  Declaration  of  Emergency  for  emergency  operations,  repairs  and 
upgrades  associated  with  El  Nino  storms. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  adopt 
Item  13;  passed  (4-0)  unanimously. 

Resolution  No.  98-0146:    Ratifying  the  Declaration  of  Emergency  made  by  the 

President  of  the  Public  Utilities  Commission  for  emergency 
operations,  repairs  and  upgrades  associated  with  El  Nino 
storms  and  requesting  the  Board  of  Supervisors  to  approve 
a  supplemental  appropriation  for  $1,100,614  to  fund  the 
emergency  work. 


LEASES  AND  PERMITS 


Discussion  of  Items  14  and  15  were  postponed  until  after  the  Closed  session. 


16.     Authorizing  a  lease  with  the  San  Francisco  Community  College  District,  for  the  use  of 
the  Southeast  Community  Facility  at  1800  Oakdale  Avenue  in  San  Francisco. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  16;  passed  (4-0)  unanimously. 

Resolution  No.  98-0147:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  the  San  Francisco  Community 
College  District,  for  the  use  of  the  Southeast  Community 
Facility  at  1800  Oakdale  Avenue  in  San  Francisco 
(approximately  35,800  square  feet)  for  City  College  of  San 
Francisco  classrooms  and  support  facilities  at  an  annual 
rental  rate  of  $166,824. 
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17. 


Authorizing  a  lease  with  Esteban  Colin,  for  approximately  2,149  sq.  ft.  of  PUC  land  for 
access,  parking  and  storage. 


Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  17;  passed  (4-0)  unanimously. 

Resolution  No.  98-0148:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  lease  with  Esteban  Colin,  for  approximately 
2,149  sq.  ft.  of  PUC  land  located  on  a  portion  of  Parcel 
2070  of  Bay  Division  Pipeline  Nos.  1  and  2  right  of  way  in 
Redwood  City  for  access,  parking  and  storage  at  an  annual 
rental  rate  of  $2,280.00. 


CONSTRUCTION  CONTRACTS 

Advertise 

18.     Authorizing  advertisement  for  bids  for  UEB  Contract  No.  CW-1 12,  "6*'^  /  8^^  /  43'^ 
Avenues  Sewer  Replacement". 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Cook,  to  adopt  Item  18; 
passed  (4-0)  unanimously. 

Resolution  No.  98-0149:    Approving  the  final  plans  and  specifications  and 

authorizing  advertisement  for  bids  for  UEB  Contract  No. 
CW-1 12,  "6'^  /  8*^  /  43^'  Avenues  Sewer  Replacement". 


President  Makras  was  excused  at  1 :52  p.m.  Commissioner  Cook  presided. 


19.     Authorizing  advertisement  for  bids  for  UEB  Contract  No.  CW-143,  "Cayuga 
Ave./Dolores  St./  York  St.  Sewer  Replacement". 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  adopt 
Item  19;  passed  (3-0)  unanimously. 

Resolution  No.  98-0150:    Approving  the  final  plans  and  specifications  and 

authorizing  advertisement  for  bids  for  UEB  Contract  No. 
CW-143,  "Cayuga  Ave./Dolores  St./  York  St.  Sewer 
Replacement". 
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20.     Authorizing  advertisement  for  bids  for  UEB  Contract  No.  CW-175,  "Broad  Street 
Sewer  Replacement". 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  20;  passed  (3-0)  unanimously. 

Resolution  No.  98-01 51 :    Approving  the  final  plans  and  specifications  and 

authorizing  advertisement  for  bids  for  UEB  Contract  No. 
CW-175,  "Broad  Street  Sewer  Replacement". 


21 .  Rescinding  the  award  of  Utilities  Engineering  Bureau  Contract  CW-140,  "Islais  Creek 
Public  Access  Improvements",  and  approving  substitution  of  joint  venture  partner. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  adopt 
Item  21 ;  passed  (3-0)  unanimously. 

Resolution  No.  98-0152:    Rescinding  the  award  of  Utilities  Engineering  Bureau 

Contract  CW-140,  "Islais  Creek  Public  Access 
Improvements",  and  approving  substitution  of  joint  venture 
partner. 

Award 

22.  Awarding  Utilities  Engineering  Bureau  Contract  No.  CW-116. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  adopt 
Item  22;  passed  (3-0)  unanimously. 

Resolution  No.  98-0153:    Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
116,  "33'"^  Avenue/Lyon  Street/  Molimo  Drive  Sewer 
Replacement"  in  the  amount  of  $276,435  to  Shaw  Pipeline, 
Inc. 


23.     Awarding  Utilities  Engineering  Bureau  Contract  No.  CW-121,  Pine/California/Delancey 
Streets  Sewer  Replacement". 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  23  ;  passed  (3-0)  unanimously. 

Resolution  No.  98-0154:    Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
121  ,  "Pine/California/Delancey  Streets  Sewer 
Replacement"  in  the  amount  of  $443,740  to  Harty 
Pipelines,  Inc. 
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PROFESSIONAL  SERVICE  CONTRACTS 


Award 

24.  Authorizing  a  contract  with  The  Water  Reliability  Partnership,  a  joint  venture  of  CH2M 
Hill,  Olivia  Chen  Consultants,  EQE  International  and  Montgomery  Watson,  to  provide 
professional  services  on  the  PUC  Facilities  Vulnerability  Program  Phase  IIA. 

Art  Jensen,  General  Manager  of  Bay  Area  Water  Users  Association,  commented  in 
support  of  the  project. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy,  to  adopt 
Item  24  ;  passed  (3-0)  unanimously. 

Resolution  No.  98-0155:    Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 

negotiate  and  execute  a  contract  with  The  Water  Reliability 
Partnership,  a  joint  venture  of  CH2M  Hill,  Olivia  Chen 
Consultants,  EQE  International  and  Montgomery  Watson, 
to  provide  professional  services  on  the  PUC  Facilities 
Vulnerability  Program  Phase  IIA  for  a  cost  in  the  range  of 
$435,000  to  $465,000  over  eight  months. 


CLOSED  SESSION 


President  Makras  returned  at  1.57  p.m. 


25.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session. 

Carol  Cresci  Colbert,  owner  of  Cresci  Electric,  urged  the  Commission  to  proceed  with 
the  award  of  the  contract  to  Transdyn. 

David  Dimlich  urged  the  Commission  to  proceed  with  execution  of  the  contract  with 
Transdyn/Cresci  as  awarded  by  the  Commission. 


26.     Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (4-0)  unanimously. 
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The  Public  Utilities  Commission  met  in  Closed  Session  from  2:10  p.m.  to  4:45  p.m.  to  discuss 
the  following  matters: 


26. a.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a):  r- 

Existing  Litigation:   Hefter  v.  City  and  County  of  San  Francisco. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  to  adopt  a 
settlement  for  Item  26. a.;  passed  4-0  unanimously. 

Resolution  No.  98-0156:    Recommending  settlement  of  litigation;  declaring  0.40 

acres  of  unstable  City  land  surplus;  authorizing  issuance  of 
a  temporary  land  use  permit  to  Soil  Engineering 
Construction,  Inc.;  requesting  the  Director  of  Property  to 
process  the  conveyance  of  an  easement  at  no  cost  from 
the  County  of  San  Mateo  for  portion  of  the  Crystal  Springs 
Bypass  Pipeline  lying  beneath  the  County's  Polhemus 
Road. 


27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Anticipated  Litigation:  As  Plaintiff  and  as  Defendant 


Property: 

Parties  Negotiating: 
Under  Negotiations: 


500+  acres  of  San  Francisco  Water  Department  property  on 
Bernal  Avenue  in  Alameda  County. 
Nelson/Lymburn/Thompson/Malamut 
City  of  Pleasanton 
Terms  and  Conditions 


No  action  was  taken. 
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28.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 


Under  Negotiations:    Terms  and  Conditions 
No  action  was  taken. 

29.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c):  ^ 

Anticipated  Litigation:  As  Defendant 

No  action  was  taken. 

President  Makras  was  excused  at  2:30  p.m.  Commissioner  Cook  presided. 

30.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Regarding  the  claim  of  Anreas  Christoforiois,  Claim  No.  98- 

03476. 

Moved  by  Commissioner  Werbe,  seconded  by  Commissioner  Normandy  to  approve  a 
settlement  for  Item  30;  passed  (3-0)  unanimously. 

Resolution  No.  98-0157:    Approving  a  settlement  in  the  case  of  Anreas  Christoforiois. 

31 .  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956.9(a): 

Existing  Litigation:       Regarding  Allstate  Insurance,  subrogee  of  Quentin  Thompson, 

Claim  No.  97  W  6026-2. 

No  action  was  taken. 


Property: 


10  United  Nations  Plaza 


1453  Mission  Street 
1390  Market  Street 
1145  Market  Street 
1155  Market  Street 


Parties  Negotiating: 
Lessor: 


and  City  owned  and  City  leased  space 

CCSF-DeLucchi/Dunn 

Various 
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President  Makras  returned  at  2:40  p.m. 


32.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Muni  right  of  way,  South  San  Francisco 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Lessee:  Bay  Area  Rapid  Transit  District 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


33.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:  As  Defendant 

Regarding  Calaveras  Reservoir  Abatement 

No  action  was  taken. 


34.     Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section 
54956.9(b)(c): 

Anticipated  Litigation:  California  State  Public  Utilities  Commission 
No  action  was  taken. 


35.     Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Phelan  Avenue  property  owned  by  SFWD 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Lessee:  City  College  of  San  Francisco 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


Commissioner  Werbe  was  excused  at  4:15  p.m. 

The  Public  Utilities  Commission  reconvened  in  an  open  session. 
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triy^  3,:: 
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36. 


Announcement  following  Closed  Session. 


President  Makras  announced  the  actions  taken  during  the  Closed  Session. 


37.     Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  not  to 
disclose  the  discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 


The  Commission  resumed  discussion  of  Items  14  and  15. 


14.     Amending  the  Revocable  Permit  with  the  San  Francisco  Bay  Area  Rapid  Transit 

District  for  use  of  PUC  land  in  San  Mateo  County  for  construction,  access,  stockpiling, 
and  certain  pre-construction  activities  relating  to  BART's  SFO  Airport  Extension 
Project. 

Fred  Arnold  representing  the  Bay  Area  Rapid  Transit  District  thanked  the  Commission 
for  their  support  on  this  matter. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
14;  passed  (3-0)  unanimously. 

Resolution  No.  98-0158:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  amendment  to  the  Revocable  Permit  with  the 
San  Francisco  Bay  Area  Rapid  Transit  District  previously 
approved  by  Resolution  No.  98-0106  for  use  of  PUC  land 
in  San  Mateo  County  commonly  referred  to  as  the  "former 
Muni  right  of  way"  as  well  as  a  portion  of  Parcels  21  and  24 
of  San  Mateo  County  lands  in  Colma  and  South  San 
Francisco  for  construction,  access,  stockpiling,  and  certain 
pre-construction  activities  relating  to  BART's  SFO  Airport 
Extension  Project. 
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15.     Authorizing  a  Revocable  Permit  with  Pleasanton  Unified  School  District,  for 
approximately  11 .2  acres  of  PUC  land  for  environmental  testing. 


Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy  to  adopt  Item 
15;  passed  (3-0)  unanimously. 

Resolution  No.  98-0159:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Revocable  Permit  with  Pleasanton  Unified 
School  District,  for  approximately  1 1 .2  acres  of  PUC  land 
located  on  a  portion  of  APN  947-6-1-20  and  APN947-5-3  of 
Alameda  County  lands,  Pleasanton  lands  in  Alameda 
.       County  for  environmental  testing. 


Thereupon,  the  meeting  was  adjourned:         4:50  P.M. 


RomaineA.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0144 


WHEREAS,     Pacific  Gas  and  Electric  Company   (PG&E)    is  embarking  on 
a  program  to  sell  Hunter's  Point  and  Potrero  Power  Plants;  and 

WHEREAS,     San  Francisco  and  its  citizens  have  an  interest  in  the 
disposition  of  the  Hunter's  Point  and  Potrero  Power  Plants; and 

WHEREAS,     Prior  testimony  before  the  PUC  urged  the  PUC  to  pursue 
ownership  of  the  power  plants  in  order  to  mitigate  the  adverse  environ- 
mental impacts  of  the  power  plants  through  alternatives  such  as  plant 
retirement,   replacement,   transmission  upgrades,   development  of  renew- 
able energy  resources,   and  energy  efficiency  and  conservation  programs; 
and  ... 


WHEREAS,     Before  the  City  may  consider  acquisition  of  the  power 
plants  from  PG&E  it  is  necessary  to  conduct  an  environmental  review  in 
compliance  with  the  California  Environmental  Quality  Act;  now,  there- 
fore,  be  it 

RESOLVED,     That  the  Commission  authorize  the  General  Manager  of 
the  Public  Utilities  Commission  to  request  the  Department  of  City 
Planning  to  initiate  environmental  review  of  the  City's  acquisition  of 
the  Hunter's  Point  and/or  Potrero  Power  Plants  from  Pacific  Gas  & 
Electric  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN  91998 


Secretary,  Public  Utilities  Commission 


CalRes:  Pplants 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0145 


WHEREAS,     The  City  is  currently  developing  two  renewable  resource 
projects:     the  2  MW  digester  gas  project  at  the  Southeast  Water 
Pollution  Control  Plant  and  the  1  MW  small  hydroelectric  project  at 
Calaveras;  and 

WHEREAS,     The  California  Energy  Commission   (CEC)    is  conducting  a 
bid  auction  process  for  distributing  funds  received  from  the  state's 
electric  ratepayers  under  the  Public  Goods  Charge    (PGC) ;  and 

WHEREAS,     Both  of  the  City's  renewable  resource  projects  qualify 
to  receive  the  renewable  resource  subsidy;  and 

WHEREAS,     The  CEC  requires  that  bids  be  accompanied  by  an 
irrevocable  letter  of  credit  or  an  executed  escrow  agreement  in  the 
amount  of  the  required  bid  deposit,   which  is  10%  of  the  amount  of 
subsidy  requested;  and 

WHEREAS,     The  City  is  contemplating  a  bid  to  receive  subsidies  in 
an  amount  not  to  exceed  $1.8  million;  and 


WHEREAS,     The  security  required  to  support  the  City's  application 
for  the  renewable  resource  subsidies  is  10%  of  the  bid  amount,   or  an 
amount  not  to  exceed  $18  0,0  00;  and 

WHEREAS,     Funds  for  this  security  are  available  in  existing 
capital  funds;  now,   therefore  be  it 

RESOLVED,     That  the  General  Manager  of  the  San  Francisco  Public 
Utilities  Commission  is  authorized  to  establish  an  escrow  account  to 
support  the  City's  application  for  the  renewable  subsidies  for  these 
projects,   and  to  accept  on  behalf  of  the  City  the  subsidies  when  and  if 
the  City's  bid  is  accepted  by  the  CEC. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

JUN  91998 
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Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0146 


WHEREAS,  The  El  Nino  storms  have  resulted  in  the  emergency  operations  of  valves  below  Crystal 
Springs  Dam  and  surveillance  of  San  Mateo  Creek  and  Pilarcitos  Creek  to  minimize  damages  to  downstream 
business,  residences,  schools  and  hospitals; 

WHEREAS,  The  El  Nino  storms  have  required  dechlorination  of  Hetch  Hetchy  Water  prior  to  its 
delivery  to  San  Andreas  reservoir; 

WHEREAS,  The  El  Nino  storms  have  resulted  in  the  emergency  repair  of  roads,  culverts,  sedimentation 
basins  and  removal  and  cleanup  of  fallen  trees  from  East  Bay  and  Peninsula  watersheds; 

WHEREAS,  The  El  Nino  storms  have  resulted  in  the  need  to  perform  conceptual  engineering  design 
with  subsequent  competitive  bid  procedures  for  detailed  design  and  construction  to  upgrade  the  water 
treatment  facilities  to  effectively  and  reliably  treat  high  rate  flows  during  periods  of  elevated  raw  water 
turbidities; 

WHEREAS,  Emergency  operations  and  repairs  of  watershed  lands,  reservoirs  and  treatment  plants  are 
necessary  to  protect  the  environment  and  public  safety; 

WHEREAS,  The  President  of  the  Public  Utilities  Commission,  by  letter  dated  February  27,1998 
declared  the  existence  of  emergency  at  SFPUC's  watershed  land,  reservoirs  and  water  treatment  plants; 

WHEREAS,  Funding  for  this  emergency  is  available  in  the  Water  Department's  Unappropriated  Fund 
Balance;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  ratifies  the  Declaration  of  Emergency  of  made  by  the 
President  of  the  Commission  on  February  27,  1998; 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the  amount  of  $1,100,614  to  fund  the  emergency 
works. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 


of. 


JUN   9 1938 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0147 


WHEREAS,  The  Southeast  Community  Facility  (SECF)  at  1800  Oakdale  Avenue,  San 
Francisco  was  built  circa  1986  as  required  mitigation  for  the  legally  mandated  expansion  of  the 
Southeast  Water  Pollution  Control  Plant;  and 

WHEREAS,  The  City  is  required  by  funding  agreement  with  the  California  State  Water 
Resources  Control  Board  (Order  #WQG  81.1)  and  the  U.S.  Environmental  Protection  Agency 
(C-06-1 099-1 14:  Special  Condition  #11)  to  operate  the  mitigation  "Skills  Center"  at  1800 
Oakdale  Ave.  regardless  of  revenues  generated  or  expenses  incurred  for  the  benefit  of  the 
surrounding  community;  and 

WHEREAS,  The  San  Francisco  Community  College  District  (City  College)  is  the  only 
State  authorized  community  college  for  San  Francisco;  and 

WHEREAS,  City  College  was  the  intended  tenant  for  the  mitigation  facility  and  has 
occupied  the  building  since  its  opening  in  1986/87;  and 

WHEREAS,  The  Board  of  Supervisors  found  in  1986  (by  Ordinance  321-86)  that  the 
leasing  of  SECF  to  City  College  "is  for  a  public  purpose  and  will  promote  the  general  welfare  of 
the  community";  and 

WHEREAS,  The  Southeast  Community  Facility  Commission  (SECFC,  established  by 
Ordinance  438-87  to  oversee  the  facility)  unanimously  recommends  approval  of  the  proposed 
renewal  lease  and  related  documents  with  City  College;  and 

WHEREAS,  City  College  offers  college  accredited  courses  convenient  to  the  residents  of 
the  southeast  section  of  San  Francisco  at  1800  Oakdale  Ave.;  and 

WHEREAS,  City  College  cooperates  with  local  community  based  agencies  that  serve 
students  and  residents  of  the  Bayview/Hunters  Point  and  this  cooperation  provides  a  natural 
feeder  pool  of  students.  City  College  provides  space  (less  than  1 ,000  sq.  ft.)  to  these  agencies 
at  no  cost  or  at  a  prorata  share  of  the  rent;  and 

WHEREAS,  The  City's  Department  of  Human  Services  CalWorks  Program  is  one  of 
these  natural  feeder  programs  for  City  College  and  is  of  high  importance  to  the  citizens  of  the 
Southeast  section  and  to  the  Mayor.  The  Department  of  Human  Services  subleases 
approximately  5,187  square  feet  of  the  space;  and  < 

WHEREAS,  the  proposed  renewal  lease  requires  City's  consent  (among  other  items 
including  revenue  sharing)  to  any  subleases  of  space;  now,  therefore,  be  it 
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RESOLVED,  That  in  accordance  with  the  recommendation  of  the  SECFC  and  the 
General  Manager  of  the  Public  Utilities  Commission,  the  Public  Utilities  Commission  approves  a 
renewal  lease  for  the  existing  premises  of  approximately  35,800  square  feet  with  the  San 
Francisco  Community  College  District  (City  College)  as  Tenant.  In  addition,  the  Premises  shall 
include  the  non-exclusive  use  of  the  building  lobby  for  a  reception-information  desk;  and  be  it 

FURTHER  RESOLVED,  That  the  term  of  the  lease  shall  be  for  approximately  3  years 
and  shall  commence  upon  mutual  execution  and  exchange  of  the  lease  and  expire  on  June  30, 
2001 ,  with  an  option  to  extend  the  lease  for  an  additional  3  years  on  the  same  terms  and 
conditions;  and  be  it 

FURTHER  RESOLVED,  That  the  monthly  rental  shall  be  $13,902.22  per  month 
(approximately  39  cents  per  sq.  ft.)  and  include  an  annual  cost  of  living  adjustment;  and  be  it 

FURTHER  RESOLVED,  That  City  College  shall  continue  to  pay  for  its  own  utilities  and 
janitorial  services;  and  be  it 

FURTHER  RESOLVED,  That  the  City  shall  be  (i)  responsible  for  building  compliance  with 
the  American  Disability  Act,  (ii)  shall  complete  the  HVAC  improvements  outlined  in  the  Public 
Utilities  Commission's  Bureau  of  Energy  Conservation  study,  and  (iii)  shall  construct  certain  wall 
improvements  in  Room  409  and  the  Student  Lounge  estimated  by  the  City's  Bureau  of  Building 
Repair  to  cost  approximately  $24,000.00;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  hereby  approves  the 
existing  subtenants  of  City  College:  The  San  Francisco  Unified  School  District,  Renaissance  (a 
non-profit),  and  the  City's  Department  of  Human  Services;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager,  or  his  designee,  to  enter  into  any  amendments  or  modifications  to  the  Lease 
(including,  without  limitation,  the  exhibits  and  subleases)  that  the  Southeast  Community  Facility 
Commission  recommends  and  the  General  Manager  determines,  in  consultation  with  the  City 
Attorney,  are  in  the  best  interest  of  the  City,  do  not  decrease  the  rent  or  otherwise  materially 
increase  the  obligations  or  liabilities  of  the  City,  are  necessary  or  advisable  to  effectuate  the 
purposes  of  the  Lease  or  this  resolution,  and  are  in  compliance  with  all  laws,  including  City's 
Charter;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 
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FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

"^^^^'""s  of  JUN   9  1998  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  vitu- 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  San  Mateo  County;  and 

WHEREAS,  Esteban  Colin  has  requested  to  enter  into  an  agreement  for  access,  parking 
and  storage;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  lease  of  approximately  2,149  sq.  ft.  of  land  to  Esteban 
Colin,  as  lessee,  for  the  purpose  of  access,  parking  and  storage  at  an  initial  rental  rate  of 
$2,280.00  per  year  payable  in  monthly  installments  of  $1 90.00  per  month,  as  set  forth  in  the 
lease  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commission,  as  shown 
on  Drawing  No.  B-4398-1  of  the  permit,  commencing  the  later  of  June  24,  1998  or  upon 
authorization  and  approval  of  said  lease  by  Commission;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JliM  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0149 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and 
Replacement  Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering 
Bureau  Contract  No.  CW-1 12,  "6'^  /  S""  /  43''^  Avenues  Sewer  Replacement",  to  replace  existing 
sewers  with  12-inch,  15-inch,  and  18-inch  diameter  VCP  sewers  in  6  Avenue  from  Balboa  to 
Fulton  Streets,  8^^  Avenue  from  Cabrillo  to  Fulton  Streets,  and  43^^  Avenue  from  Balboa  to  Anza 
Streets,  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  16%  for  Local  Minority  Business  Enterprise  and  8% 
for  Local  Women  Business  Enterprise  have  been  established  for  this  Contract  by  the  HRC 
Contract  Compliance  Officer  assigned  to  monitor  Sewer  Repair  And  Replacement  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  this  Contract  is  $488,155.00;  and 

WHEREAS,  Funds  for  said  Contract  are  available  in  the  1994  Sewer  Bond  Fund  from 
Job  Order  No.  1474N  (Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SH540);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications 
for  Utilities  Engineering  Bureau  Contract  No.  CW-1 12,  "6'*'  /  8^''  /  43'''  Avenues  Sewer 
Replacement"  and  authorizes  the  advertisement  for  bids  for  said  contract. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of  JIIN     9^38  " 

Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0150 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair/replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-143,  "Cayuga  Ave./Dolores  St.A'ork  St.  Sewer  Replacement"  to  replace  the  existing 
sewer  with  approximately  2,292  feet  of  12-inch  and  18-inch  diameter  vitrified  clay  pipe  (VCP)  sewers 
in  Cayuga  Avenue  at  Ocean  Avenue,  Dolores  Street  from  16  Street  to  18  Street,  and  York  Street 
from  21''  Street  to  22"^*  Street;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Subcontracting  goals  of  18%  for  Local  Minority  Business  Enterprise  and  8%  for 
Local  Women  Business  Enterprise  have  been  established  for  this  Contract  by  the  HRC  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $483,250;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  Repair  &  Replacement  Fund, 
(5C/CPF/R&R);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW-143,  "Cayuga  Ave./Dolores  St./York  St.  Sewer 
Replacement",  and  authorizes  the  advertisement  for  bids  for  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN     9  1998  • 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0151 


WHEREAS,  The  Utilities  Engineering  Bureau  has  a  continuing  Sewer  Repair  and  Replacement 
Program  to  repair  and  replace  structurally  inadequate  sewer  facilities;  and 

WHEREAS,  Plans  and  Specifications  have  been  completed  for  Utilities  Engineering  Bureau 
Contract  No.  CW-175,  "Broad  Street  Sewer  Replacement"  to  replace  the  existing  sewer  with 
approximately  844  feet  of  8-inch  outside  diameter  folded  poly-vinyl  chloride  (PVC)  pipe  sewer  in 
Broad  Street  between  Plymouth  Avenue  and  Capitol  Avenue;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  Program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and 

WHEREAS,  Subcontracting  goals  of  14%  for  Local  Minority  Business  Enterprise  and  8%  for 
Local  Women  Business  Enterprise  have  been  established  for  this  Contract  by  the  HRC  Contract 
Compliance  Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  Contracts;  and 

WHEREAS,  The  Engineer's  Estimate  for  the  construction  contract  is  $75,648;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Funds  under  Job  Order  No. 
1 603N,  (5C/CPF/R&R);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  final  plans  and  specifications  for 
Utilities  Engineering  Bureau  Contract  No.  CW-175,  "Broad  Street  Sewer  Replacemenf ,  and 
authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN     9  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0152 


WHEREAS,  On  September  9,  1997,  the  Public  Utilities  Commission  approved  the  plans 
and  specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-140,  "Islais  Creek  Public 
Access  Improvements";  and 


WHEREAS,  The  work  to  be  undertaken  provides  public  access  improvements  associated 
with  the  Islais  Creek  Transport/Storage  Facilities  Contract  D;  and 

WHEREAS,  The  Contract  was  advertised  on  January  10,  1998  and  four  bids  were 
received  and  opened  publicly  on  February  12,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Stacy  &  Witbeck/Ramirez,  J.V.  as  the  lowest,  responsive  and 
responsible  bidder;  and 

WHEREAS,  Stacy  &  Witbeck/Ramirez,  J.V.  was  awarded  the  contract  by  the 
Commission  on  April  7,  1998  (Resolution  No.  0078);  and 

WHEREAS,  Ramirez  Engineering  Corporation  has  recently  filed  for  Chapter  7 
bankruptcy  and  cannot  perform  the  work  under  this  contract  as  a  joint  venture  partner;  and 


WHEREAS,  Stacy  &  Witbeck  has  proposed  creating  a  new  joint  venture  by  substituting 
Esquivel  Paving  and  Grading,  Inc.  for  Ramirez  Engineering  Corporation,  who  is  not  longer  in 
business;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  sewer  revenue  bonds.  Fund 
5C/CPF/UNA,  FAMIS  Project  No.  CENCMPNG2340);  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  rescinds  the  award  made  on  April  7,  1998  by 
PUC  Resolution  No.  98-0078  to  Stacy  &  Witbeck/Ramirez,  J.V.  because  of  the  insolvency  of 
the  joint  venture  partner,  Ramirez  Engineering  Corporation,  approves  the  substitution  of 
Ramirez  with  Esquivel  Paving  and  Grading,  Inc.  as  the  joint  venture  partner  of  Stacy  & 
Witbeck,  Inc.,  and  awards  Utilities  Engineering  Bureau  Contract  CW-140,  "Islais  Creek  Public 
Access  Improvements",  to  Stacy  &  Witbeck/Esquivel,  J.V.  in  the  same  award  amount  of 
$1,613,733  with  the  same  unit  prices  as  bid  by  Stacy  &  Witbeck/Ramirez,  J.V. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  JUN  9 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0153 


WHEREAS,  On  January  27,  1998,  the  Public  Utilities  Commission  approved  the  final  plans  and 
specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-116,  "33''*  Avenue/Lyon  Street/Molimo 
Drive  Sewer  Replacement"  to  replace  the  existing  sewers  in  33''*  Avenue  between  Irving  and  Judah  Streets, 
Lyon  Street  between  Hayes  and  Grove  Streets,  and  Molimo  Drive  at  Bella  Vista  Way;  and 

WHEREAS,  The  Contract  was  advertised  on  March  10,  1998;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  April  9,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Shaw  Pipeline,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  under  Job  Order  No.  1547N 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI2840);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-116,  33"*  Avenue/Lyon  Street/Molimo  Drive  Sewer  Replacement,  in  the  amount  of 
$276,435  to  Shaw  Pipeline,  Inc.  as  the  lowest  responsive  and  responsible  bidder. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of 


JUN   9 1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0154 


WHEREAS,  On  December  16,  1997,  per  Resolution  No.  97-0329,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-121, 
"Pine/Califomia/Delancey  Streets  Sewer  Replacement"  to  replace  the  existing  sewers  in  Pine  Street  between 
Front  Street  and  Battery  Street,  California  Street  between  Webster  Street  and  Laguna  Street,  and  Delancey 
Street  between  To wnsend  Street  and  Brannan  Street;  and 

WHEREAS,  The  Contract  was  advertised  on  April  14,  1998;  and 

WHEREAS,  Four  bids  were  received  and  opened  publicly  on  May  14,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Harty  Pipelines,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning,  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  from  the  R&R  Funds  under  Job  Order  No. 
7474E  (Fund  5C/CPF/R&R,  FAMIS  Project  No.  CENRNRR75540);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-121,  "Pine/Califomia/Delancey  Streets  Sewer  Replacement",  in  the  amount  of  $443,740 
to  Harty  Pipelines,  Inc.  as  the  lowest  responsive  and  responsible  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 


its  meeting  of 


JIIN    9  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0155 


WHEREAS,  The  PUC  Facilities  Vulnerability  Program  is  designed  to  secure  the  reliability  of  PUC  water  system 
deliveries  and  power  generation  by  protecting  its  facilities  against  risk  of  damage  from  unplanned  events  such  as 
earthquakes,  fires,  floods,  landslides  and  power  outages;  and 

WHEREAS,  Phase  I  of  the  PUC  Facilities  Vulnerability  Program  is  complete,  and  Phase  IIA  -  Regional  System 
Overview  is  ready  to  start;  and 

WHEREAS, In  January  1996, the  PUC  authorizedthat  a  consultant  selection  process  be  initiated  in  two  steps, 
a  Request  for  Qualifications  followed  by  a  Request  for  Proposals;  and 

WHEREAS,  The  selection  process  is  now  complete,  and  of  the  four  firms  who  submitted  proposals,  the  Selection 
Committee  recommends  The  Water  Reliability  Partnership  as  the  best  qualified,  most  responsive  and  cost  effective 
consultant  team  to  provide  professional  services  on  the  PUC  Facilities  Vulnerability  Program;  and 

WHEREAS,  The  Water  Reliability  Partnership,  a  Joint  Venture  of  CH2M  Hill,  Olivia  Chen  Consultants,  EQE 
Intemational  and  Montgomery  Watson,  achieved  a  total  minority-  and  women-owned  business  enterprise  participation 
of  52%  MBE  and  7%  WBE  through  its  joint  venture  partners  and  subconsultants;  and 

WHEREAS,  The  UEB  Manager  concurs  with  the  Selection  Committee  recommendation,  and  is  ready  to  negotiate 
and  execute  a  contract  with  The  Water  Reliability  Partnership  based  upon  salaries,  overhead  rates  and  cost  caps  which 
have  already  been  negotiated  with  three  of  the  four  joint  venture  firms  and  four  of  the  eight  subconsultants;  and 

WHEREAS,  The  UEB  Manager  is  confidentthat  contract  negotiations  will  result  in  a  total  project  cost  on  the 
range  of  $440,000  to  $465,000  for  the  Phase  IIA  scope  of  services;  and 

WHEREAS,  The  four  consultant  teams  who  qualified  to  propose  on  Phase  IIA  will  comprise  a  pool  from  which 
to  select  to  provide  services  on  Phase  IIB  -  Risk  Assessment  and  Development  of  Alternatives;  and 

WHEREAS,  To  keep  the  consultant  teams  informed  of  overall  project  direction  and  results  of  Phase  IIA, 
selected  staff  from  the  Water  Reliability  Partnership's  competitors  will  provide  Peer  Review  services;  and 

WHEREAS,  Sufficient  funds  to  cover  the  cost  of  this  contract  are  available  in  project  CUH164.01  Facilities 
Vulnerability  Program,  account  number  521641;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  authorizes  the  UEB  Manager  to  negotiate 
and  execute  a  contract  with  The  Water  Reliability  Partnership,  a  Joint  Venture  of  CH2M  Hill,  Olivia  Chen 
Consultants,  EQE  Intemational  and  Montgomery  Watson,  for  a  total  cost  in  the  range  of  $435,000  to  $465,000  ovei 
eight  months;  and  be  it  further 

RESOLVED,  That  the  Commission  authorizes  the  UEB  Manager  to  contract  for  Peer  Review  services  from 
among  its  competitor's  staff  at  a  cost  not  to  exceed  $40,000  over  eight  months. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting 

of  JUN   9 1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0156 


WHEREAS,  The  City  and  County  of  San  Francisco  Public  Utilities  Commission  and  the  County 
of  San  Mateo  have  been  sued  for  damages  arising  from  the  failure  of  a  hillside  in  San  Mateo  County  in  the 
action  of  "Hefter,  et  al.  v.  County  of  San  Mateo,  et  al.",  Alameda  Superior  Court  No.  786568;  and 

WHEREAS,  The  continued  failure  of  the  hillside  threatens  the  structural  integrity  of  the  City's  96 
inch  diameter  Crystal  Springs  Bypass  pipeline  beneath  the  County  of  San  Mateo's  Polhemus  Road,  which 
pipeline  is  essential  to  providing  adequate  water  supplies  for  health,  sanitation  and  fire  fighting  purposes 
to  portions  of  the  City  of  San  Francisco  and  Northern  San  Mateo  County;  and 

WHEREAS,  The  firm  of  Soil  Engineering  Construction,  Inc.  has  proposed  to  repair  the  hillside  and 
settle  the  lawsuit  with  the  plaintiff  homeowners  for  the  sum  of  $5.4  million  dollars,  and  the  City  Attorney 
recommends  settlement  based  on  this  proposal,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  recommends  settlement  of  the  litigation  for  a  sum  not  to 
exceed  $2.3  million,  with  the  remaining  $3.1  million  to  be  paid  by  the  County  of  San  Mateo;  and  be  it 
further 

RESOLVED,  That  the  Commission  declares  as  surplus  0.40  acres  of  unstable  City  land  located 
between  the  plaintiffs'  residences  and  Polhemus  Road,  and  requests  the  Director  of  Property  to  process 
the  transaction  and  further  requests  that  the  Board  of  Supervisors  pass  an  ordinance  quitclaiming  the  land 
to  Soil  Engineering  Construction,  Inc.  or  its  agents  at  no  cost  to  perform  repair  of  the  hillside;  and  be  it 
further 

RESOLVED,  That  the  Commission  authorizes  the  issuance  of  a  temporary  land  use  permit  to  Soil 
Engineering  Construction,  Inc.  for  the  repair  of  the  hillside  and  the  use  of  adjacent  City  land  as  necessary 
to  accomplish  the  repair  work,  and  to  use  a  portion  of  the  Crystal  Springs  Filtration  Plant  site  for  temporaiy 
soil  storage  purposes;  and  be  it  further 

RESOLVED,  That  the  Commission  requests  the  Director  of  Property  to  process  and  accept  the 
conveyance  of  an  easement  at  no  cost  from  the  County  of  San  Mateo  for  the  portion  of  the  Crystal  Springs 
Bypass  pipeline  lying  beneath  the  County's  Polhemus  Road  lands  as  a  part  of  the  settlement;  and  be  it 
further 

RESOLVED,  That  the  Commission  recommends  that  the  Board  of  Supervisors  expeditiously 
approve  the  settlement  of  this  matter. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN     9  1998      


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0157 


RESOLUTION  NO. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  PubHc  UtiHties  and 
the  City  Attorney,  this  Commission  hereby  recommends  that  the  Board  of  Supervisors  resolve 
and  settle  the  claims  listed  below  on  the  term  specified  below. 

Case  Name  Case  Number  Amount 

Anreas  Christoforiois  98-03476  $7,500.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 

^''^^^sof  JUN    9  1998  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0158 


RESOLVED,  That  the  SFPUC  hereby  authorizes  the  General  Manager  to 
execute  an  amendment  to  that  certain  Revocable  Permit  issued  to  the  Bay  Area  Rapid 
Transit  District  (BART)  previously  approved  by  way  of  Resolution  No.  98-0106,  for  use 
of  PUG  land  in  San  Mateo  County  commonly  referred  to  as  the  "former  Muni  right  of 
way"  as  well  as  a  portion  of  Parcels  21  and  24  of  San  Mateo  County  lands  in  Colma 
and  South  San  Francisco  for  construction,  access,  stockpiling,  and  certain  pre-con- 
struction  activities  relating  to  BART's  SFO  Airport  Extension  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission  at  its 
meeting  of  jy|v|     9  ^ggg 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  98-0159 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property  under  the 
jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  in  Alameda  County;  and 

WHEREAS,  Pleasanton  Unified  School  District  has  requested  to  enter  into  an  agreement 
for  environmental  testing;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the  project 
described  by  the  proposed  agreement  is  categorically  exempt  from  the  requirements  of  the 
California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions  and 
authorizes  the  execution  of  that  certain  Revocable  Permit  of  SFPUC  lands  to  Pleasanton 
Unified  School  District,  as  permittee,  for  the  purpose  of  environmental  testing,  as  set  forth  in  the 
Revocable  Permit  of  certain  real  property  under  the  jurisdiction  of  the  Public  Utilities  Commis- 
sion, as  shown  on  Exhibit  B  of  the  Permit,  commencing  upon  authorization  and  approval  of  said 
Revocable  Permit  by  Commission  and  terminating  upon  oral  or  written  notice  from  City, 
provided  that  the  Permittee  shall  pay  a  $750.00  permit  processing  fee;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and  heretofore 
taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby  ratified,  approved  and 
confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission,  the  General  Manager 
of  Public  Utilities  is  hereby  authorized  and  directed  to  execute  said  Revocable  Permit. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  91998 


Secretary,  Public  Utilities  Commission 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Willie  L.  Brown,  Jr. 
MAYOR 


REGULAR  MEETING 

June  23, 1998 
1:00  P.M. 
Room  402 
1155  Market  Street,  Fourth  Floor 

COMMISSIONERS 

Victor  G.  Makras,  President 
Ann  Moller  Caen,  Vice  President 
E.  Dennis  Normandy 
Robert  K.  Werbe 
Frank  L.  Cook 


DEPARTMENTS 
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Water  Department 
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Water  Quality 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


98-144 


Call  to  Order:         1:10  P.M. 


Roll  Call:  Present  -  President  Victor  G.  Makras,  Vice  President  Ann  Moller 

Caen,  Commissioner  E.  Dennis  Normandy,  Commissioner  Robert 
K.  Werbe,  Commissioner  Frank  L.  Cook 


Approval  of  Minutes 

Moved  by  Commissioner  Caen,  seconded  by  Commissioner  Normandy,  to  approve 
the  Minutes  of  the  Regular  Meeting  of  April  28,  1998,  and  the  Minutes  of  the  Special 
Meeting  of  May  8,  1998;  passed  (4-0)  unanimously. 


Communications 
No  action  was  taken. 

Introduction  of  Old/Ongoing  Business  by  Commissioners 
No  action  was  taken. 


Introduction  of  New  Business  by  Commissioners 

Commissioner  Caen  suggested  that  staff  explore  the  possibility  of  bottling  Hetch 
Hetchy  water  and  report  their  findings  to  the  Commission  at  the  next  meeting. 
Commissioner  Normandy  suggested  looking  into  the  possibility  of  using  facilities  in 
Moccasin  or  Tuolumne  County  for  the  bottling  plant  to  help  generate  jobs  and  foster 
economic  development  in  that  community. 

Commissioner  Frank  L.  Cook  arrived  at  1 :17  p.m. 


Report  of  the  General  Manager 

a.       Report  from  the  Citizens  Advisory  Committee  regarding  Wastewater 
Alternatives. 

Rebecca  Evans,  Chair  of  Wastewater  Citizens  Advisory  Committee  and  a 
member  of  the  San  Francisco  Environment  Commission,  spoke  in  her  own 
behalf,  and  urged  the  Commission  to  apply  some  of  the  wastewater  alternatives 


98-145 


in  upcoming  projects  such  as  the  Lake  Merced  Project  and  the  Mission  Bay 
Development  Project  to  solve  any  perceived  problems  that  come  with  new 
developments.  She  suggested  that  the  PUC  decide  on  removing  the 
Crosstown  Tunnel  recommendation  from  the  master  plan. 

President  Makras  directed  staff  to  draft  a  letter  for  both  the  President  and  the 
General  Manager's  signature  advising  proponents  of  the  Crosstown  TunneL_ 
alternative  of  the  Commission's  intent  to  remove  this  alternative  from  the 
master  plan.  Commissioner  Normandy  suggested  addressing  this  matter  at  the 
PUC  meeting  that  will  be  held  at  the  Southeast  Community  facility  in  August  or 
September. 


Mr.  Moran  announced  that  the  PUC  was  awarded  the  Eva  Jefferson  Patterson 
Award  by  the  friends  of  the  Human  Rights  Commission  for  the  Best  Performing 
Department  in  meeting  MBEA/VBE  goals. 


Budget  Update 

Mr.  Moran  reported  that  PUC  received  recognition  from  the  Board  of 
Supervisors  Finance  Committee  for  the  department's  efforts  in  setting  a  budget 
at  a  zero  rate  increase.  Supervisor  Tang  recognized  PUC's  work  in  addressing 
glass  ceiling  issues.  Supervisor  Newsom  commended  PUC  for  advancing  user 
friendliness  of  telephone  responses  at  the  Customer  Service  Bureau. 

Mr.  Moran  noted  that  the  Board  of  Supervisors  recommended  not  approving 
two  personnel  positions  for  reasons  that  these  positions  were  not  necessary. 
He  said  staff  will  be  appearing  tomorrow  before  the  Finance  Committee  and 
would  seek  approval  for  these  positions. 

Sunol  Engineering  Contract 

Mr.  Moran  reported  that  Montgomery  Watson  proposed  the  utilization  of  a  lump 
sum  contract  for  the  Sunol  Valley  Water  Treatment  Plant  Improvement  Project. 
He  said  in  this  type  of  contract,  the  contractor  would  be  paid  based  upon 
individual  deliverables  comparable  to  what  was  requested  in  the  bid  process. 
Commissioner  Caen  expressed  concerns  whether  a  lump  sum  contract  would 
represent  the  10%  discount  the  Commission  requested.  Mr.  Moran  assured  the 
Commission  that  it  represents  a  10%  discount  and  that  staff  would  negotiate 
price  if  there  are  any  changes  in  the  scope  of  work.  Commissioner  Werbe 
stated  that  he  did  not  want  to  keep  renegotiating  the  price.  Commissioner 
Normandy  stated  that  he  supported  this  plan  as  long  as  there  is  no  reduction  in 
scope  and  quality  of  work. 
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e.       Power  Plants 


Mr.  Moran  reported  that  the  California  Public  Utilities  Commission  (CPUC) 
denied  PUC's  request  for  a  Temporary  Restraining  Order  and  instead  invited 
the  City  to  submit  comments  and  mitigation  measures  regarding  the  operation 
of  the  power  plants.  He  stated  that  staff  is  still  proceeding  on  the  presumption 
that  the  City  would  assume  ownership  of  the  Hunters  Point  and  Potrero  power 
plants.  Mr.  Thomas  M.  Berliner,  Utilities  General  Counsel,  stated  that  the  City 
Attorney  filed  another  pleading  at  CPUC  so  that  the  City  could  provide 
comments  regarding  alternatives  for  the  disposition  of  the  PG&E  power  plants 
and  impose  price  and  non  price  factors  on  the  sale  of  the  plants  to  protect  the 
ratepayers. 

8.       Public  Comments 

Roger  Chinn  of  Roger  Chinn  &  Associates  commented  regarding  Item  18  and  urged 
the  Commission  not  to  rescind  the  award  of  Contract  WD-2223,  Supervisory  Control 
and  Data  Acquisition  System. 

Paul  Hessinger,  Coalition  for  Better  Wastewater  Solutions,  commended  the 
Commission  for  taking  action  toward  the  purchase  of  the  power  plants. 


REGULAR 

9.       Establishing  a  policy  to  not  budget  for  positions  which  have  become  surplus  to  the 
department's  needs  and  establishing  a  procedure  for  implementation  of  the  policy. 

Moved  by  President  Makras,  seconded  by  Commissioner  Normandy,  to  continue  Item 
9  to  the  next  regular  PUC  meeting;  passed  (5-0)  unanimously. 


10.     Authorizing  an  Intergovernmental  Personnel  Assignment  agreement  to  facilitate  an 
employment  by  CalFed. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
10;  passed  (5-0)  unanimously. 

Resolution  No.  98-0160:    Authorizing  the  General  Manager  of  Public  Utilities  to  enter 

into  an  Intergovernmental  Personnel  Assignment 
agreement  to  facilitate  an  employment  by  CalFed. 

Discussion  of  Item  11  was  postponed  until  after  the  Closed  Session. 
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LEASES  AND  PERMITS 


12.     Authorizing  the  General  Manager  of  Public  Utilities  to  execute  a  permit  with  the  Big 
Oakflat-Groveland  Unified  School  District,  for  use  of  the  Moccasin  Schoolhouse  and 
adjacent  grounds  for  an  alternative  education  center  on  a  portion  of  Hetch  Hetchy 
Parcel  No.  276-1d  in  Moccasin,  Tuolumne  County. 

Commissioner  Normandy  moved,  Commissioner  Werbe  seconded  to  adopt  Item  12. 

President  Makras  expressed  concerns  about  the  impact  of  the  permit  to  PUC 
operations  and  the  waiver  of  rental  payment  when  the  School  District  was  getting 
funding  from  the  State  for  the  school. 

Commissioner  Normandy  and  Commissioner  Werbe  withdrew  their  motion.  President 
Makras  recommended  continuance  of  the  item  so  that  staff  can  explore  other  options 
for  revenue  enhancement. 

Item  12  was  continued  to  the  call  of  the  Chair. 


13.     Authorizing  a  Memorandum  of  Understanding  and  a  Revocable  Permit  with  the 
Department  of  Recreation  and  Parks,  for  use  of  certain  portions  of  the  Reis  Tract. 

Bruce  Williams  from  The  Trust  for  Public  Lands,  and  Salvador  Velasco,  a  member  of 
the  Friends  of  Visitacion  Valley  Parks,  commented  in  support  of  leasing  the  Reis  Tract 
to  the  Department  of  Recreation  and  Parks  for  expansion  of  the  mini  park. 

Commissioner  Cook  expressed  concerns  that  the  provisions  of  the  MOU  were  too 
lenient  that  it  would  be  difficult  to  monitor  profits  from  the  child  care  facility. 

President  Makras  suggested  modifying  the  MOU  to  include  the  following  provisions: 
(1)  the  Child  Care  Facility  is  a  portable  structure  and  will  be  removed  at  the  end  of  the 
nine-year  lease;  (2)  there  should  be  an  assignment  of  funds  earned  by  RecPark  to 
come  directly  to  PUC;  and  (3)  an  agreement  to  negotiate  a  fair  market  rent  at  the  end 
of  nine  years.  Mr.  Dowd  noted  that  he  would  need  approval  from  the  Recreation  and 
Park  Commission  before  he  brings  the  MOU  back  to  PUC  for  approval. 
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Moved  by  President  Makras,  seconded  by  Commissioner  Cook,  to  adopt  Item  13  as 
amended;  passed  (5-0)  unanimously. 

Resolution  No.  98-0161:    Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a  Memorandum  of  Understanding  and  a 
Revocable  Permit  with  the  Department  of  Recreation  and 
Parks,  for  use  of  certain  portions  of  the  Reis  Tract  for  a 
'  mini  park,  the  expansion  of  a  mini  park  and  for 
administering  a  child  care  parcel,  provided  certain 
amendments  are  incorporated  in  said  MOU  and  reviewed 
by  this  Commission  prior  to  its  execution. 


CONSTRUCTION  CONTRACTS 
Award  ■  • 

14.     Awarding  San  Francisco  Water  Department  Contract  No.  WD-2231 . 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  adopt  Item 
14;  passed  (5-0)  unanimously. 

Resolution  No.  98-0162:    Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2231 ,  Sunol  Valley  Water  Treatment  Plant  Standby 
Power  Modification  to  Schram  Construction  Incorporated, 
in  the  amount  of  $527,000. 


On  recommendation  by  President  Makras,  Commissioner  Cook  moved,  seconded  by 
Commissioner  Werbe,  to  adopt  Items  15,  16,  and  17  as  consent  items;  passed  (5-0) 
unanimously. 


15.     Resolution  No.  98-0163: 


Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
117,  Deming/Farnsworth/O'Farrell/lron/Clayton  Sewer 
Replacement  to  Shaw  Pipeline,  Inc.,  in  the  amount  of 
$306,565. 


16.     Resolution  No.  98-0164: 


17.     Resolution  No.  98-0165: 


Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
132,  2""^  and  9*^  Streets  Sewer  Abandonment,  to  Shaw 
Pipeline,  Inc.  in  the  amount  of  $1 17,000. 

Awarding  Utilities  Engineering  Bureau  Contract  No.  CW- 
134,  North  Point  Water  Pollution  Control  Plant  -  Repair  of 
Outfall  Diffusers,  to  D'arcy  &  Harty  Construction,  Inc.  in  the 
amount  of  $1,  277,000. 


98-149 


Rescinding  the  award  of  San  Francisco  Water  Department  Contract  WD-2223, 
Supervisory  Control  and  Data  Acquisition  (SCADA)  System. 

Commissioner  Werbe  inquired  why  the  lowest  bidder,  Troy's  Contracting,  was  rejected 
when  they  have  the  highest  bid  preference  and  their  bid  was  $1  million  less.  Mr. 
Hintze,  Acting  Manager  of  the  Utilities  Engineering  Bureau,  stated  that  Troy's 
Contracting  was  rejected  because  they  submitted  a  faulty  bid  bond.  Mr.  Thomas 
Berliner,  Utilities  General  Counsel,  explained  that  the  bond  covered  only  one  party  in 
the  joint  venture  and  a  faulty  bid  bond  is  material  to  the  bid  process. 

President  Makras  inquired  why  the  second  lowest  bidder  was  also  rejected.  Mr. 
Hintze  stated  that  SWK,  JV  (Kingston  Constructors,  Inc.  /Stacey  &  Witbeck,  Inc.)  did 
not  meet  the  MBE  participation  goal  of  22%. 

President  Makras  inquired  about  the  reasons  for  reducing  the  MBE/WBE  goals  from 
22%  MBE  and  7%  WBE  to  14%  and  3%,  respectively,  when  current  bids  exceed  the 
new  recommendations. 

Gary  Wong,  Human  Rights  Commission  Contract  Compliance  Officer,  stated  that  the 
previous  goals  were  maximized  in  terms  of  time  to  encourage  more  MBEAA/BE 
participation.  He  said  that  he  worked  with  the  project  manager.  In  looking  at  revised 
goals  on  this  contract,  he  tried  to  maximize  the  potential,  to  be  realistic  on  the 
availability  of  MBE/WBEs  and  determined  that  the  appropriate  goals  would  be  14% 
and  3%. 

Mr.  Moran  stated  that  the  project  manager  provides  information  regarding  the  work 
scope.  HRC  interprets  the  work  scope  as  to  what  category  it  falls  into  and  makes  the 
determination  and  final  calculation. 

Commissioner  Caen  said  that  it  was  upsetting  that  HRC  could  come  up  with  figures  for 
a  project  and  then  shortly  thereafter  come  up  with  something  else. 

The  following  individuals  urged  the  Commission  not  to  rescind  the  award  of  the 
contract:  David  Dimlich,  President  of  Transdyn  Control,  Carol  Cresci  Colbert,  owner  of 
Cresci  Electric,  Bob  Boardman  of  Transdyn  Control,  Millard  Tong,  and  Jack  Holmes, 
counsel  for  Transdyn  Controls. 

President  Makras  stated  that  he  supports  staffs  recommendation  as  he  sees  a 
substantial  economic  advantage  to  the  City  in  rebidding  the  contract.  He  expressed 
the  opinion  that  there  may  have  been  an  error  in  ruling  out  Bidder  No.  1  due  to  faulty 
bid  bond  documents.  He  was  also  concerned  with  the  differential  in  HRC's  first  and 
second  recommendations  for  the  contract's  MBE/WBE  participation  goals. 
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Moved  by  President  Makras,  seconded  by  Commissioner  Werbe,  to  adopt  Item  18; 
passed  (4-1).  Commissioner  Normandy  voted  no. 

Resolution  No.  98-0166:    Rescinding  the  award  of  San  Francisco  Water  Department 

Contract  WD-2223,  Supervisory  Control  and  Data 
Acquisition  (SCADA)  System,  to  Transdyn  Controls, 
Inc./Cresci  Electric,  Inc.,  JV  and  rejecting  all  bids  received 
for  said  contract. 


Advertise  , 

19.     Authorizing  bid  call  for  San  Francisco  Water  Department  Contract  WD-2223R. 

President  Makras  directed  the  General  Manager  to  fast  track  the  project  and  verify 
that  HRC's  recommendation  on  the  MBE/WBE  participation  goals  is  properly 
documented.  He  said  that  as  a  policy  direction,  the  Commission  will  work  with  HRC  to 
come  up  with  a  better  approach  in  calculating  MBE/WBE  participation  goals. 

Commissioner  Caen  requested  a  memorandum  from  the  HRC  representative 
regarding  how  he  arrived  at  the  original,  22%  and  7%,  and  the  revised  14%  and  3% 
goals. 

Mr.  Moran  requested  authorization  to  include  the  prequalified  SCADA  vendor  in  the 
new  bid  at  a  minimum  of  35%  of  the  prime  joint  venture.  Mr.  Fonda  Davidis,  Project 
Manager,  stated  that  it  would  be  in  the  City's  best  interest  to  have  direct  contractual 
relationship  with  the  SCADA  vendor. 

Arthur  Jensen,  General  Manager  of  the  Bay  Area  Water  Users  Association,  requested 
a  copy  of  the  guidelines  used  by  staff  in  evaluating  bids. 

Moved  by  President  Makras,  seconded  by  Commissioner  Caen,  to  adopt  Item  19  and 
authorize  staff  to  include  the  SCADA  vendor  as  a  prime  contractor;  passed 
unanimously  (5-0). 

Resolution  No.  98-0167:    Authorizing  bid  call  for  San  Francisco  Water  Department 

Contract  WD-2223R,  San  Francisco  Water  Supervisory 
Control  and  Data  Acquisition  (SCADA)  System. 
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Close 


20.     Accepting  the  work  performed  under  Hetch  Hetchy  Contract  No.  HH-838,  Holm 
Penstock  Slope  Stabilization. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Cook,  to  adopt  Item 
20;  passed  unanimously  (5-0). 

Resolution  No.  98-0168:    Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.  HH-838,  Holm  Penstock  Slope  Stabilization; 
approving  the  final  contract  modification  in  the  amount  of 
$36,71 1 .85;  and  approving  final  payment  in  the  amount  of 
,  $40,100  to  the  contractor,  Engineered  Soil  Repairs,  Inc. 


PROFESSIONAL  SERVICE  CONTRACTS 

Amend 

21 .     Approving  a  modification  to  the  professional  services  contract  with  Public  Affairs 
Management. 

Moved  by  Commissioner  Normandy,  seconded  by  Commissioner  Caen,  to  adopt  Item 
21;  passed  unanimously  (5-0). 

Resolution  No.  98-0169:    Approving  a  modification  to  the  professional  services 

contract  with  Public  Affairs  Management  related  to  PUC's 
Ten  Year  Capital  Improvement  Plan  public  education  and 
outreach  program,  extending  the  contract  period  by  12 
months. 


CLOSED  SESSION 


22.     Public  Comments  on  matters  to  be  discussed  in  Closed  Session.  .  1 

The  following  individuals  commented  regarding  Item  28  and  expressed  their  support  in 
pursuing  the  acquisition  of  the  Hunters  Point  and  Potrero  powers  plants  by  eminent 
domain:  Alex  Lantsberg  of  the  Southeast  Alliance  Environmental  Justice;  Sarah  Rock, 
representing  Gray  Panthers;  Sophie  Maxwell,  Imogene  Hubbard  of  SAEJ;  Beth 
Parsons;  Claudia  Anderson;  Mishwa  Lee;  Philip  Ragozzino;  and  Ena  Aguirre.  Mr. 
Lantsberg  and  Ms.  Aguirre  also  commented  in  support  of  removing  the  Crosstown 
Tunnel  recommendation  from  the  Master  Plan. 
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23. 


Motion  on  whether  to  assert  the  attorney-client  privilege  regarding  the  matters  listed 
below  as  Conference  with  Legal  Counsel. 


Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Normandy,  to  assert  the 
attorney-client  privilege;  passed  (5-0)  unanimously. 


The  Public  Utilities  Commission  met  in  Closed  Session  from  4:00  p.m.  to  5:20  p.m.  to  discuss 
the  following  matters: 


24.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c) 
and  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8:' 

Anticipated  Litigation:  As  Plaintiff  and  as  Defendant 

Property:  500+  acres  of  San  Francisco  Water  Department  property  on 

Bernal  Avenue  in  Alameda  County. 
Parties  Negotiating:  Nelson/Lymburn/Thompson/Malamut 

City  of  Pleasanton 
Under  Negotiations:     Terms  and  Conditions 

No  action  was  taken. 


25.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Phelan  Avenue  property  owned  by  SFWD 

Parties  Negotiating:  CCSF  -  Dowd/Sullivan 

Lessee:  City  College  of  San  Francisco 

Under  Negotiation:  Terms  and  Conditions 

No  action  was  taken. 


26.  Conference  with  Real  Property  Negotiator  -  Pursuant  to  Government  Code  Section 
54956.8: 

Property:  Sunol  lands                                          v  ^li:- ^r-: 

Parties  Negotiating:  Dowd 

Lessee:  Various 

Under  Negotiation:  Price  and  Terms 

No  action  was  taken. 
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27.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 

Anticipated  Litigation:  As  Plaintiff 

Regarding  Eminent  Domain  of  Hunters  Point  and  Potrero  Power 
Plants. 

No  action  was  taken. 

28.  Conference  with  Legal  Counsel  -  Pursuant  to  Government  Code  Section  54956. 9(b)(c): 
Anticipated  Litigation:   California  State  Public  Utilities  Commission 

No  action  was  taken. 

29.  Public  Employee  Performance  Evaluation  (Pursuant  to  Government  Code  Section 
54957) 

Position:         General  Manager,  Public  Utilities 
No  action  was  taken. 

Commissioner  Normandy  was  excused  at  4:55  p.m. 

Commissioner  Werbe  was  excused  at  5:00  p.m. 

The  Public  Utilities  Commission  reconvened  in  an  open  session. 

30.  Announcement  following  Closed  Session. 

President  Makras  announced  the  actions  taken  during  the  Closed  Session. 

31.  Motion  regarding  whether  to  disclose  the  discussions  during  Closed  Session. 

Moved  by  Commissioner  Cook,  seconded  by  Commissioner  Caen,  not  to  disclose  the 
discussion  during  the  Closed  Session;  passed  (3-0)  unanimously. 
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1 1 .  Consideration  of  whether,  when  and  in  what  manner  the  PUC  should  declare  the  Bernal 
property,  near  the  town  of  Pleasanton,  as  surplus  to  its  needs. 

Moved  by  Commissioner  Makras,  seconded  by  Commissioner  Cook  to  continue  Item  1 1 
to  the  call  of  the  Chair;  passed  (3-0)  unanimously. 


Thereupon,  the  meeting  was  adjourned:  5:25  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0160 


RESOLUTION  NO. 


RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is  authorized 
to  enter  into  an  Intergovernmental  Personnel  Assignment  agreement  to  facilitate  Steve  Ritchie's 
employment  by  CalFed. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  JUN  2  3  1998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0161  (Corrected) 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain  real  property 
under  the  jurisdiction  of  the  San  Francisco  Public  Utilities  Commission  (PUC)  in  the  City 
and  County  of  San  Francisco;  and 

WHEREAS,  Department  of  Recreation  and  Parks  (Rec/Park),  a  department  of 
the  City,  requested  to  enter  into  a  MOU  for  a  Mini  Park,  the  Expansion  of  a  Mini  Park 
and  for  administering  a  Child  Care  Parcel;  and 

WHEREAS,  BERM  has  determined,  and  completed  a  certification,  that  the 
project  described  by  the  proposed  agreement  is  categorically  exempt  from  the 
requirements  of  the  California  Environmental  Quality  Act;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions 
and  authorizes  the  execution  of  that  certain  MOU  between  the  Public  Utilities 
Commission  (PUC)  and  the  Department  of  Recreation  and  Parks  (Rec/Park),  a 
department  of  the  City,  for  the  purpose  of  a  Mini  Park,  the  Expansion  of  a  Mini  Park  and 
for  administering  a  Child  Care  Parcel  commencing  upon  execution  following 
authorization  and  approval  of  the  PUC  and  expiring  upon  expiration  of  the  permit  for 
Rec/Park's  use  of  such  lots  or  in  the  event  the  Rec/Park  and  a  child  care  provider  are 
unable  to  enter  into  a  Lease  on  or  before  January  31,  1999,  the  Child  Care  Parcel  in 
the  MOU  shall  automatically  terminate;  provided  certain  amendments  are  incorporated 
in  said  MOU  and  said  document  is  brought  before  this  Commission  for  review  prior  to 
execution  of  same;  and  be  it 

FURTHER  RESOLVED,  That  all  actions  authorized  by  this  resolution  and 
heretofore  taken  by  any  City  official  in  connection  with  such  Agreement  are  hereby 
ratified,  approved  and  confirmed  by  this  Commission;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  this  Commission  of  the  revised 
MOU,  the  General  Manager  of  Public  Utilities  is  hereby  authorized  and  directed  to 
execute  said  MOU  and  Revocable  Permit  associated  with  same. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of 

 June  23,  1998  


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0162 


WHEREAS,  By  adoption  of  Resolution  No.  98-00004  on  January  13,  1998,  the  Commission 
approved  final  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water  Department 
Contract  No.  WD223 1 ,  Sunol  Valley  Water  Treatment  Plant  Standby  Power  Modification;  and 

WHEREAS,  Three  bids  for  this  work,  ranging  from  $527,000.00  to  $556,180.00,  were  received 
and  publicly  opened  on  March  19,  1998;  and 

WHEREAS,  The  PUC  Office  of  Contract  Compliance  has  determined  that  Schram  Construction 
Incorporated  is  the  lowest  responsive  bidder;  and 

WHEREAS,  Funds  for  the  Contract  are  available  in  project  CUWl  87-01  Filter  Waste  System  at 
Treatment  Plants;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  request  the 
Controller  to  transfer  $527,000  from  Project  CUW187-01  to  CUW134-05  Fast  Track  Project  to  fund  the 
construction  contract. 

RESOLVED,  That  the  Commission  awards  San  Francisco  Water  Department  Contract  No. 
WD2231,  Sunol  Valley  Water  Treatment  Plant  Standby  Power  Modification,  for  $527,000.00  to  Schram 
Construction  Incorporated  as  the  lowest  responsive  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of  jyfsj  2  31998 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  9  8  "  0  1  6  3 


WHEREAS,  On  February  17,  1998,  the  Public  Utilities  Commission  approved  the  final  plans 
and  specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-1 17  and  authorized  advertising 
for  proposals  (Resolution  No.  98-0026)  to  replace  the  existing  8-inch,  12-inch,  15-inch  and  18-inch 
diameter  sewers  with  12-inch,  15-inch  and  18-inch  diameter  VCP  sewers  in  Deming  Street  from  Uranus 
Terrace  to  Clayton  Street,  O'Farrell  Street  from  Masonic  to  Anza  Vista  Avenues  and  Clayton  Street 
from  Iron  Alley  to  1 00  feet  Northwesterly,  and  to  line  the  existing  1 2-inch  and  1 5-inch  diameter  sewers 
with  12-inch  and  15-inch  outside  diameter  lining  materials  in  Famsworth  Lane  from  Willard  Street  to 
Edgewood  Avenue  and  Iron  Alley  from  Clayton  Street  to  Corbett  Avenue;  and 

WHEREAS,  The  Contract  was  advertised  on  May  5,  1998;  and 

WHEREAS,  Four  bids  were  received  and  opened  publicly  on  June  4,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences 
resulted  in  the  establishment  of  Shaw  Pipeline,  Inc.  as  the  lowest  responsive  and  responsible  bidder; 
and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has 
determined  that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from 
environmental  review  under  the  State  Guidelines  implementing  the  California  Environmental 
Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  available  under  the  1994  Sewer  Bond  Fund  from  Job 
Order  No.  1548N  (Fund  5C/CPF/UNA,  Famis  Project  No.  CENSR4SI2740);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-1 17,  "Deming  /  Famsworth  /  O'Farrell  /  Iron  /  Clayton  Sewer  Replacement"  in  the 
amount  of  $306,565.00  to  the  lowest  responsive  and  responsible  bidder  Shaw  Pipeline,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meeting  of        JUN  Z  3  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0164 


WHEREAS,  On  August  26,  1997,  per  Resolution  No.  97-0246,  the  Public  Utilities  Commission 
approved  the  final  plans  and  specifications  for  Utilities  Engineering  Bureau  Contract  No.  CW-132,  "2"*^  and 
9""  Streets  Sewer  Abandonment,"  to  abandon  the  sewers  in  2"'*  Street  from  Mission  Street  to  Howard  Street 
and  9'*'  Street  from  Harrison  Street  to  McLea  Court;  and 

WHEREAS,  The  Contract  was  advertised  on  March  1 0,  1 998;  and 

WHEREAS,  Three  bids  were  received  and  opened  publicly  on  April  9,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  Shaw  Pipeline,  Inc.  as  the  lowest  responsive  and  responsible  bidder;  and 

WHEREAS,  MBE/WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance  Officer 
assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Sewer  Repair  and  Replacement  program  is  categorically  exempt  from  environmental  review  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  said  Contract  are  under  the  1994  Sewer  Bond  under  Job  Order  No.  1330N 
(Fund  5C/CPF/UNA,  FAMIS  Project  No.  CENSR4SI3040);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
ContractNo.  CW-132,"2"''  and  9'^  Streets  Sewer  Abandonment,"  in  the  amount  of  $11 7,000  to  Shaw  Pipeline, 
Inc.  as  the  lowest  responsive  and  responsible  bidder. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JUN  2  3  1998 


Secretary,  Public  Utilities  Commission 


Sf*         i'J..  .'ii-y 
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PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO.  98-0165 

WHEREAS,  On  October  14, 1997,  the  Public  Utilities  Commission  authorized  the  advertisement  of 
Utilities  Engineering  Bureau  Contract  No.  1 34,  "North  Point  Water  Pollution  Control  Plant,  Repair  of  Outfall 
Diffusers";  and 

WHEREAS,  The  Contract  was  advertised  on  March  28,  1998;  and 

WHEREAS,  Five  bids  were  received  and  opened  publicly  on  April  30,  1998;  and 

WHEREAS,  Staff  review  of  the  bid  for  responsiveness  and  application  of  bid  preferences  resulted 
in  the  establishment  of  D'arcy  &  Harty  Construction,  Inc.  as  the  lowest  responsive  and  responsible  bidder; 
and 

WHEREAS,  MBE  and  WBE  participation  has  been  approved  by  the  HRC  Contract  Compliance 
Officer  assigned  to  monitor  Sewer  Repair  and  Replacement  contracts;  and 

WHEREAS,  The  Department  of  City  Planning  Office  of  Environmental  Review  has  determined 
that  the  Repair  and  Replacement  Program  is  categorically  exempt  from  environmental  review  under  the 
State  Guidelines  implementing  the  California  Environmental  Quality  Act;  and 

WHEREAS,  Funds  for  the  Contract  are  available  from  the  Clean  Water  Enterprise  R&R  Fund, 
Fund  5C/CPF/R&R,  FAMIS  Project  #CENRNRR68140  (Job  Order  No.  7212E);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  award  of  Utilities  Engineering  Bureau 
Contract  No.  CW-134  "North  Point  Water  Pollution  Control  Plant  -  Repair  of  Outfall  Diffusers"  in  the 
amount  of  $1,277,000. 00  to  the  lowest  responsive  and  responsible  bidder,  D'arcy  &  Harty  Construction,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at 
its  meeting  of        JUN  2  0  1998 


Secretary,  Public  Utilities  Commission 


ft. 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


RESOLUTION  NO. 


98-0166 


WHEREAS,  The  City  desires  to  implement  a  system-wide  SCADA  system  and  has  committed  to 
the  CaUfomia  Department  of  Heakh  Services  that  such  a  system  will  be  operational  by  March  2000;  and 

WHEREAS,  Implementation  of  the  SCADA  system  consists  of  furnishing  the  SCADA  related 
computer  hardware  and  software,  interfacing  to  new  and  existing  field  instrumentation,  and  providing 
telephone,  radio  and  satellite  communications;  and 

WHEREAS,  On  January  27,  1998,  by  its  Resolution  No.  98-0014,  the  PUC  approved  the  pre- 
qualified  SCADA  System  Suppliers,  the  final  plans  and  specifications,  and  authorized  advertisement  for 
Contract  No.  WD-2223,  San  Francisco  Water  Supervisory  Control  And  Data  Acquisition  (SCADA) 
system;  and 

WHEREAS,  The  Contract  was  advertised  on  February  11,  1998,  and  five  (5)  bids  were  received 
and  opened  publicly  on  March  26,  1998;  and 

WHEREAS,  On  April  28,  1998,  by  its  Resolution  No.  98-0095,  the  PUC  awarded  the  Contract  to 
Transdyn  Controls,  Inc./Cresci  Electric,  Inc.,  JV.;  and 

WHEREAS,  Prior  to  executing  the  contract,  the  PUC,  in  consultation  with  the  City  Attorney, 
determined  that  is  in  the  City's  best  interest  to  rescind  the  earlier  award  and  reject  all  bids  received;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rescinds  the  award  of  Contract  WD-2223,  San 
Francisco  Water  SCADA  System,  made  on  April  28,  1998  by  Resolution  No.  98-0095  to  Transdyn 
Controls,  Inc./Cresci  Electric,  Inc.,  JV,  and  rejects  all  bids  received. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its  meeting  of 


JUN  2  3  1998 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0167 


RESOLUTION  NO. 


WHEREAS,  The  City  desires  to  implement  a  system-wide  SCADA  system  and  has  committed  to 
the  CaHfomia  Department  of  Health  Services  that  such  a  system  will  be  operational  by  March  2000;  and 

WHEREAS,  Implementation  of  the  SCADA  system  consists  of  furnishing  the  SCADA  related 
computer  hardware  and  software,  interfacing  to  new  and  existing  field  instrumentation,  and  providing 
telephone,  radio  and  satellite  communications;  and 

WHEREAS,  The  ability  of  the  SCADA  System  Vendor  to  integrate  and  interface  all  the 
subsystems  is  critical  to  the  success  of  the  SCADA  system  implementation  ;  and 

WHEREAS,  To  maximize  the  potential  for  project  success,  a  procurement  process  was  adopted 
consisting  of  a  pre-qualification  stage  to  create  a  pool  of  qualified  SCADA  System  Vendors,  followed  by 
the  letting  of  a  prime  construction  contract  for  the  complete  work,  requiring  that  the  SCADA  system  be 
furnished  by  one  of  the  pre-qualified  Vendors;  and 

WHEREAS,  The  prime  construction  contract  will  be  awarded  on  the  basis  of  lowest  responsive 
bid,  and  will  require  that  the  SCADA  system  be  ftirnished  by  one  of  the  pre-qualified  Vendors;  and 

WHEREAS,  On  January  27,  1998,  by  its  Resolution  No.  98-0014,  the  Commission  approved  the 
staffs  recommendation  that  the  following  four  firms  be  pre-qualified  as  SCADA  vendors  for  the  purposes 
of  this  contract:  HSQ  Technology,  Systems  Integrated,  Transdyn  Control  Systems,  Inc.  and  Valmet 
Automation;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  plans  and  specifications  and  authorizes 
Bid  Call  for  Contract  WD-2223R,  San  Francisco  Water  SCADA  System. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


meeting  of 


JUN  2  3  1998 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 


98-0168 


RESOLUTION  NO. 


WHEREAS,  Construction  has  been  completed  for  Hetch  Hetchy  Contract  HH-838,  Holm  Penstock 
Slope  Stabilization  by  the  Contractor,  Engineered  Soil  Repairs,  Inc;  and 

WHEREAS,  The  original  contract  amount  was  $451,025.00  and  Contract  Modification  No.  1  (Fmal) 
to  settle  all  outstanding  claims  for  extras  and  to  adjust  for  actual  work  performed  increases  the  contract 
amount  by  $36,71 1.85  and  an  additional  sixty-five  (65)  calendar  day  duration;  and 

WHEREAS,  The  MBE/WBE  subcontracting  goals  for  this  Contract  has  been  approved  by  the  HRC 
Contract  Compliance  Officer  ;  and 

WHEREAS,  Funds  are  available  in  Project  CUH802,  Holm  Penstock  Slope  Stabilization;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission,  hereby  accepts  the  work  performed  under  Hetch  Hetchy 
Contract  HH-838  as  satisfactorily  complete;  approves  Contract  Modification  No.  1  (Final)  in  the  excess 
amount  of  $36,71 1.85,  for  a  total  contact  amount  of  $487,736.85,  and  a  contract  extension  of  sixty-five  (65) 
calendar  days,  and  authorizes  final  payment  in  the  amount  of  $40,100.00  to  the  Contractor,  Engineered  Soil 
Repairs,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 


Secretary,  Public  Utilities  Commission 


Ur 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  QS'-QIBS 


WHEREAS,  The  Public  Utilities  Commission  has  conducted  public  meeting  and  worked  to 
educate  the  public  on  issue  relating  to  water,  wastewater  and  Recycled  Water  Program  for  the  last  five 
years;  and 

WHEREAS,  The  Public  Utilities  Commission  will  continue  this  necessary  public  education  and 
expand  it  to  include  the  discussion  of  the  Capital  Programs  for  Water  and  Wastewater;  and 

WHEREAS,  A  time  extension  to  Contract  #  96000087  with  Public  Affairs  Management,  to 
increase  the  contract  period  by  12  months  is  requested;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  this  Request  for  Contract  time 
extension  to  January  20,  1999. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  at  its 
meelingof  JUN  2  3  1998 


Secretary,  Public  Utilities  Commission 
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